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APPENDIX C2 
WBS INDEX 


As now edited, this revised WBS Index reflects the correct level 5 WBS 


elements for our BAFO baseline bid package. Adjustments are of four types: 


(1) 


(2) 


(3) 


(4) 


Some level 5 WBS elements which were erroneously omitted, have 


been added. 


Some level 5 (and level 6) WBS elements have been marked reserved 
where it was determined that they were not required for the basic 


bid; no Appendix Cl data sheets exist for these. 


In a few instances, costs intended to go into one level 5 element 
were erroneously budgeted in another WBS element. These instances 


are appropriately identified. 


In a few instances, a level 5 WBS element contains only purchase, 
computer, or travel cost and no labor costs. These instances are 
now annotated in the Index; no Appendix Cl data sheets exist for 


these. 
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SPECIFICATION 
WBS NUMBER 
CODE NO. : 


D/C Segment 140000 
Project Management 241000 
Project Management 341100 
Project Management 441100 


Provide Project Management (2d & 3d 541100 
Level) 


Provide Project Management (2d & 3d 641100 | 
Level) Including NDPO Interface - BOC 


Provide Project Management (2d & 3d 641101 
Level) Including NDPO Interface - I0C 


Provide Project Management (2d & 3d 641102 
Level) Including NDPO Interface ~ FOC 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


SPECIFICATION 
NUMBER 


| Wom BREAKOOUN STRUCTURE ELEMENTSTASKS WBS 
an CODE NO. 


LINE 


Project Control 341200 


Project Control 441200 


Project Control 541200 


Monitor, Control 641200 


Status - BOC 


and Report Schedule 


Monitor, Control 641201 


Status — IOC 


and Report Schedule 


Monitor, Control 641202 


Status — FOC 


and Report Schedule 


Monitor, Control 641203 
- BOC 

Monitor, Control and Report Cost Status 
- IoC ° 

Monitor, Control and Report Cost Status 


~ FOC 


and Report Cost Status 


641204 


641205 
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PROGRAM 
RFP NO. 82-B-015 
WORK BREAK NPI SEGMEN 
R AKDOWN STRUCTURE INDEX CD/c T SGNTRACTNG. 
rains CONTRACT 
: WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS O]>}, LINE 

CODE NO. a 4 a 

Olrle 


Quality Assurance 341300 


Quality Assurance 441300 


Provide & Implement Quality Assur. Plan {| 541300 


Provide Quality Assurance Plan - BOC 641300 


Implement Software Quality Assurance 641301 
~ BOC 

Implement Software Quality Assurance 

- I0C 

Implement Software Quality Assurance 

~- FOC 

Implement Hardware Quality Assurance 

- BOC 

Implement Hardware Quality Assurance 

- roc 

Implement Hardware Quality Assurance 

- Foc 

Monitor Subcontractor Quality Assurance 
- BOC 


641302 


641303 


641304 


641305 


641306 


641307 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
= : WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
= 2 CODE NO. 
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RFP NO. 82-B-015 
CONTRACT NO. 


SPECIFICATION 


CONTRACT 
NUMBER 


LINE 
ITEM 


DES/DEV 
MANUF 
TEST 


Monitor Subcontractor Quality Assurance | 641308 


- Ioc 

Monitor Subcontractor Quality Assurance 
- FOC 

Provide QA Audit Reports - BOC 


641309 


641310 


PROGRAM 
RFP NO. 82-8-015 DATE: 
WORK BREAKDOW NPI EGMENT 
BREAKDOWN STRUCTURE INDEX C D/C SEGME SENTERO ENG: 9-04-82 


LINE 


fe) 
z 


WORK BREAKDOWN STRUCTURE [wom aneAKOOWN STRUCTURE ELEMENTSTASKS | WBS 
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SPECIFICATION 
NUMBER 


CODE NO. 


Configuration Management 341400 


441400 


Configuration Management 


Provide Config. Mgmt. of HW, SW, 541400 
Procedures and Hocumentation Per NDPO 


& Contractor CM Plans 


Prepare and Maintain CM Plan and 641400 


Procedures and Documentation - BOC 


Prepare Eng'g Change Notices/Requests 641401 . 


and Other CM Related Documents - BOC 


Prepare Eng'g Change Notices/Requests 641402 


and Other CM Related Documents - 10C 


641403 


Prepare Eng'g Change Notices/Requests 
and Other CM Related Documents - FOC 


Perform CM Audits — BOC 641404 


Perform CM Audits - I0C 641405 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
ca). 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS o>}, 
CODENO. [BIZiH 
Ww uJ 
afs=|F 


CONTRACT 
LINE 
ITEM 


Provide Master Product & Document 541401 


Control 


Provide Master Product & Document 641407 


Control — BOC 


Provide Master Product & Document 641408 


Control ~- I0C 


641410 


Prepare and Maintain Software Version 
Description Document — BOC 


Prepare and Maintain Software Version 641411 


Description Document —- I0C 


Prepare and Maintain Software Version 641412 


Description Document — FOC 


Administer the Contractor WBS 541402 


Administer the Contractor WBS — BOC 641413 


Administer the Contractor WBS —- IOC 641414 


Administer the Contractor WBS —- FOC 641415 
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PROGRAM 
| WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:8:015 
CONTRACT NO. 
w | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
Zo CODE NO. 


2 
1 f2{3f4[ sie) 


SPECIFICATION 
NUMBER 


Security 341500 


Security 441500 


Security 541500 


Prepare Project Security Plan and 641500 


Security Procedures — BOC 


Implement Security Procedures - BOC 641501 


641502 . 


Implement Security Procedures - IOC 


Implement Security Procedures — FOC 641503 
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WORK BREAKDOWN STRUCTURE INDEX 


> 
w | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS a 
Z0 CODENO. |9 
1 |213]4[5]6 = 

‘ 


SPECIFICATION 


CONTRACT NUMBER 


LINE 


Status Reviews 341600 


Status Reviews 441600 


Status Reviews 541600 


Provide Monthly Status Reviews ~ BOC 641600 


641601 


Provide Monthly Status Reviews ~ 10C 


Provide Monthly Status Reviews - Foc 641602 


Subcontractor Management 341700 


Subcontractor Management 441700 


Provide Management, Control and 541700 
Visibility to Cost & Schedule of 


Subcontractors 


641700 


Provide Management, Control and 
Visibility to Cost & Schedule of 
~- BOC 

Provide Management, Control and 
Visibility to Cost & Schedule of 
- Ioc 


641701 
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WORK BREAKDOWN STRUCTURE INDEX 


> 
tu pl. 
WORK BREAKDOWN STRUCTURE [Wome aREAKOOW STRUCTURE ELEMENTSTASKS WBS of>}- 
9 CODENO. [Ala\u 
1} 2[3[a{5]6) ES 


SPECIFICATION 
NUMBER 


CONTRACT 
LINE 
ITEM 


LINE 


Provide Management, Control and 
Visibility to Cost & Schedule of 
~ FOC 

Provide Management, Control and 
Visibility to Cost & Schedule of 
- BOC 

Provide Management, Control and 
Visibility to Cost & Schedule of 
- I0C 

Provide Management, Control and 
Visibility to Cost & Schedule of 
- FOC 

Provide Management, Control and 
Visibility to Cost & Schedule of 
- BOC 

Provide Management, Control and 
Visibility to Cost & Schedule of 
- I0c 

Provide Management, Control and 
Visibility to Cost & Schedule of 
- FOC 


STAT 


641703 


641704 © 


641705 


641706 


641707 


641708 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


CONTRACT SPECIFICATION 


: WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS LINE NUMBER 
2) 


2 
1213/4] 5]6 | 


( Document Publication and Control 341800 
i Document Publication and Control 441800 
Document Publication and Control 541800 
Provide Publication, Maintenance and 641800 
Control of all Project Documentation 
~ BOC 
Provide Publication, Maintenance and 641801 
Control of all Project Documentation 
~- I0c 
Provide Publication, Maintenance and 641802 
Control of all Project Documentation 
- FOC 
Prepare and Administer Document 641803 
Management Plan - BOC 
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OT 


System Engineering 

System Engineering Management 
System Engineering Management 
Provide Tech. Mgmt of Project 
Provide Tech. Mgmt of Project - BOC 
Provide Tech. Mgmt of Project ~ IOC 
Provide Tech. Mgmt of Project - FOC 


Provide/Enforce S/W-Opns-HW Interface 
Stds 


Provide/Enforce S/W-Opns-HW Interface 
Stds - BOC 


Provide/Enforce S/W-Opns-HW Interface 
Stds - IOC 


Provide/Enforce S/W-Opns-HW Interface 
Stds - FOC 


Prepare Segment Development Plan 


Prepare Segment Development Plan - BOC 
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WBS 


242000 
342100 
442100 
542100 
642100 


642101 


642102 


542101 


642103 


642104 


642105 


542102 


642106 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


RFP NO. 82-B-015 
CONTRACT NO. 


CONTRACT 
LINE 


SPECIFICATION 
NUMBER 
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CONTRACT SPECIFICATION 


; WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
Oo 


z 
1 {2}3/4[5]6 | 


CODE NO. 


er 


( Analysis 342200 
, Analysis 442200 
Provide Requirements Analysis & 542200 
Traceability 
Provide Requirements Analysis & 642200 
Traceability -— BOC 
Provide Requirements Analysis 642201 
Traceability - IOC 
Provide Requirements Analysis 642202 
Traceability -— FOC 
Provide Performance Analysis 542201 
Provide Performance Analysis 642203 
(Perform Tech Performance Measurements) 
- BOC 
Provide Performance Analysis 642204 
(Perform Tech Performance Measurements) 
- IOC 
Provide Performance Analysis 642205 
(Perform Tech Performance Measurements) 
- FOC 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-018 
CONTRACT NO.__ 
> 
Ts 

we, WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS al> = ae sow 
Zo CODENO. [a 2 no : 
jAZ uw Ww ; 

Ql=le 


SPECIFICATION 
NUMBER 


Provide RMA Analysis 542202 


Provide RMA Analysis - BOC 642206 


Provide RMA Analysis - I0C 642207 


Provide RMA Analysis - FOC 642208 


Prepare Segment Design Analysis Report 542203 


Prepare Segment Design Analysis Report 642209 
Bee Segment Design Analysis Report 
eas Segment Design Analysis Report 
cai Trade Studies 


642210 


642211 


542204 


Accomplish Trade Studies -— BOC 642212 


642213 


Accomplish Trade Studies - IOC 
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RFP NO. 82-B-015 
CONTRACT NO. 


WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


| Wonk eReaKooM STRUCTUREELEMENTSASRS > SPECIFICATION 
w .| WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS wes al> CONTRACT NUMBER 
= | NoneneaKoomsmucrunectenensmasKs CODENO. |a}Z}ia] | LINE 
i]2]3]4] 5] 6] aysiey | TEM 


Keconniienst Trade Studies - FOC 642214 


542205 


Provide Eng. Specialties Reserved 


Provide Eng. Specialties - BOC 642215 Reserved 


Provide Support to Intersegment 542206 
Interface Definition & Requirements 


Determination 


Provide Support to Intersegment 
Interface Definition & Requirements 
Determination — BOC 


642218 


Provide Support to Intersegment 642219 
Interface Definition & Requirements 


Determination -— IOC 


Provide Support to Intersegment 642220 
Interface Definition & Requirements 


Determination — FOC 


Prepare Eng. Technical Notes 542207 


Prepare Eng. Technical Notes - BOC 642221 
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SPECIFICATION 


CONT 
Opes NUMBER 


LINE 
ITEM 


WBS 


Prepare Eng. Technical Notes - I0C 642222 
Prepare Eng. Technical Notes - FOC 642223 


Operations Engineering & Development 342300 


Operations Engineering & Development 442300 


Develop Segment Operations Concepts, 542300 
Procedures & Specifications, Including 
Human Factors Eng. - BOC 


Develop Segment Operations Concepts, 642300 
Procedures & Specifications, Including 

Human Factors Eng. ~ I0C 

Develop Segment Operations Concepts, 642301 
Procedures & Specifications, Including 

Human Factors Eng. — FOC 

Develop Segment Operations Concepts, 642302 
Procedures & Specifications, Including 

Human Factors Eng. 

Develop User Manuals 542301 
Develop User Manuals - BOC 642303 


Develop User Manuals - I0C 642304 
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PROGRAM ; 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


> SPECIFICATION 
uo CON 
uw WORK BREAKDOWN STRUCTURE | _WoRaREAKOOWNSTRUCTUREELENENTSTASKS WBS ra} =) a 
=9 CODENO. |Z 
1 ]2]3}4] 5] 6 oj=|F 


LINE NUMBER 
| 642305 
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Develop User Manuals - FOC 


542302 


Develop Segment/Systems Operations 
Manuals 


642306 


Develop 
Manuals 


Segment /Systems Operations 
- BOC 


Develop 642307 


Manuals 


Segment /Systems Operations 
- I0C 


Segment/Systems Operations 642308 . 


- FOC 


Develop 
Manuals 


9T 


Conduct Productivity Enhancement Studies | 542303 


Conduct 642309 
- BOC 
Conduct Productivity Enhancement Studies 
- Ioc 
Conduct Productivity Enhancement Studies 
- FOC 


Prepare 0 & M Plan 


Productivity Enhancement Studies 


642310 


642311 


542304 


Prepare 0 & M Plan - BOC 642312 


642313 


O & M Plan —- IOC 


Prepare 


O & M Plan —- FOC 642314 


Prepare 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOW NPIC D/C SEGMENT 


SPECIFICATION 
NUMBER 


wi [Wome ancAROOMYSTRUCTUREELEMENTSTASKS WBS 
z=9 CODE NO. 
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Prepare Maintenance & Logistics Plan 542305 


Prepare Maintenance & Logistics Plan 642315 
~ BOC 

Prepare Maintenance & Logistics Plan 
- I0c 

Prepare Maintenance & Logistics Plan 
- FOC 

Design 


642316 


642317 


342400 


Design 442400 


Prepare Segment Design Specification 542400 


Including Requirement Allocation 


LT 


642400 


Prepare Segment Design Specification 
Including Requirement Allocation - BOC 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82.8-015 
CONTRACT NO. 

> 
tu pe 

WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ol> PN Oper SOW 

copeENo. JalZi LINE 
. wi ly 

oOs=fe $ 


SPECIFICATION 
NUMBER 


Provide Data Base Specification 542401 


Provide Data Base Specification - BOC 642401 


Provide Eng. Specialties Design 542402 


Provide Eng. Specialties Design - BOC 642402 


Develop Interface Specs. 542403 


Develop Interface Specs. -— BOC 642405 


Develop Interface Specs. - IOC 642406 


Develop 642407 


Interface Specs. - FOC 
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Transition & Integration Planning and 
Support 


Transition & Integration Planning and 
Support 


Develop Segment Trans. & Integ. Plan 


Develop Segment Trans. & Integ. Plan 
- BOC 

Develop Segment Trans. & Integ. Plan 
- 10¢ 

Develop Segment Trans. & Integ. Plan 
- FOC 


Support Facility Planning, Installation 
and Checkout 


Support Facility Planning, Installation 
and Checkout —- BOC 


Support Facility Planning, Installation 
and Checkout - IOC 


Support Facility Planning, Installation 
and Checkout - FOC 


WBS 


342500 


442500 


542500 
642500 
642501 
642502 


542501 


642503 


642504 


642505 


RFP NO. 82-B-015 
CONTRACT NO. 


CONTRACT 
LINE 
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PROGRAM 7 
NPIC D/C SEGMENT RFP NO. 82-B-015 
CONTRACT NO. 
> 
ou Cc 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS a|> = ae ae 
CODENO. |[a]/2Z}a 

alslt ITEM ; 


SPECIFICATION 
NUMBER 


Support Transition of New Capability 542502 


into the Operational Environment 


Support Transition of New Capability 642506 


into the Operational Environment - BOC 


Support Transition of New Capability 642507 


into the Operational Environment - I0C 


642508 


Support Transition of New Capability 
into the Operational Environment - FOC 


342600 


Test Support 


Test Support 442600 


542600 


Prepare Segment Verification Plan 


Prepare Segment Verification Plan - BOC | 642600 


Prepare Segment Verification Plan - I0C | 642601 


Prepare Segment Verification Plan — FOC | 642602 
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Prepare Segment Test Plan and Prepare 
Procedures 


Prepare Segment Test Plan - BOC 


Prepare Segment Test Plan - IOC 


Prepare Segment Test Plan - FOC 


Support the Execution and Evaluation 
of Tests 


Support the Execution and Evaluation 
of Tests — BOC 


Support the Execution and Evaluation 
of Tests - IOC 


Support the Execution and Evaluation 
of Tests - FOC 


WBS 
CODE NO. 


542601 


642603 
642604 
642605 
542602 


642606 


642607 


642608 
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RFP NO. 82-B-015 
CONTRACT NO. 


CONTRACT 
LINE 
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CONTRACT 


ies LINE 


CODE NO. 


Config. Mgmt. Support 342700 
Config. Mgmt. Support 442700 


Evaluate Proposed Changes and Provide 542700 
Change Request Impact Analysis Including 
Interface Control 


Evaluate Proposed Changes and Provide 642700 
Change Request Impact Analysis Including 
Interface Control - BOC 


Evaluate Proposed Changes and Provide 642701 
Change Request Impact Analysis Including 


Interface Control — IOC 

Evaluate Proposed Changes and Provide 642702 
Change Request Impact Analysis Including 
Interface Control ~— FOC 

Technical Reviews 342800 
Technical Reviews 442800 
PDR Technical Review 542800 


PDR Technical Review - BOC 642800 
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SPECIFICATION 
NUMBER 
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WBS 
CODE NO. 


Technical Review - IOC 642801 
Technical Review 642802 
Technical Review 542801 
Technical Review 642803 
Technical Review 642804 
Technical Review 642805 


Technical Review 542802 


Technical Review 642806 
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PROGRAM su ; 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B:018 wedi 
CONTRACT NO. 2-24-82 
SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
CODE NO. 


NUMBER 
11 }2{3[4[ 5/6) 


Conduct Technical Audits/Misc. Reviews 542803 


Conduct Technical Audits/Misc. Reviews 642809 
- BOC 
Conduct Technical Audits/Misc. Reviews 
- I0C 
Conduct Technical Audits/Misc. Reviews 
~ FOC 


642810 


642811 
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PROGRAM 
B-015 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT REPRO ee 
CONTRACT NO. 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
CODE NO. 


SPECIFICATION 
NUMBER 


Software Development (BOC) 243000 


343100 


Software Development Management - BOC 


Software Development Management - BOC 443100 


Manage All SW Devel. Activities 543100 


Manage All SW Devel. Activities 643001 


Provide & Enforce Program Design, 543101 
Coding & Test Practices, Standards & 


Conventions 


NPIC Specific Software Training 643002 


(Univac System & COBOL) 


643003 


Software Tool Development 


Software Engineering 543102 


Software Architecture 643004 


Technical Support to Subcontract Mgmt. 643005 


643007 


Segment PPS & C 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT REPRO aee ot 
CONTRACT NO. 


: WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ae 
CODE NO. 2 


SPECIFICATION 
NUMBER 


LINE 
NO 


COBOL Code Conversion 643008 


Software Control 543103 


643009 


Library Control 


Software Builds & Releases 643010 


543104 


Provide Inputs to Segment Devel. Plan 


Provide Inputs to Segment Devel. Plan 643011 
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WORK BREAKDOWN STRUCTURE INDEX 
ra tre 
Ww WORK BREAKDOWN STRUCTURE | WORK SREAKOOWNSTRUCTUREELEMENTSTASKS WBS ol} 
z9 CODENO. 1a/Zla 
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PROGRAM = 3 
NPIC D/C SEGMENT RFP NO. 82:8-018 DATE: 
CONTRACT NO. 2-24-82 


CONTRACT SPECIFICATION 
LINE NUMBER 


ITEM 


543105 


Data Base Implementation (BOC) 


DMS 1100 Level 6 to Level 8 Conversion 643012 


Data Base Conversion 643014 


Design, Implementation, Verification 


Data Base Package 643015 


643016 


Data Base Support to Development 
and Test & Verification 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT. 


> 
Ww 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS a] 3} 
29 CODENO. |H}Z/% 
Tz] 3]4] 5] 6) Sli 


RFP NO. 82-B-015 
CONTRACT NO. 


SPECIFICATION 
NUMBER 


CONTRACT 
LINE 


BEPPRE 
CPCI: Pre-Exploitation - BOC 


343200 


Prelim. Design 44321A 


54321A 


Prepare Prelim. Design Specs 
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T 
w | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS PORTRACT Sew 
<= 9 CODE NO. 


LINE 
11 {2]3[4[5]6) 


SPECIFICATION 
NUMBER 


ITEM 


Test 44324K 


Test 54324K 


Test at the CPC and CPCI Levels 643214 


Develop SW Test Procedures 643215 


643216 


Support Test & Verification 


Prepare Test Reports 643217 
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WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-8-015 DATE 
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we 
‘ WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS al> * CONTRACT 
2 CODENO. [ajZ]% 
= Lu peu) 
Of=|e 


“LINE NUMBER 
[1 |2] 34] 5]6] 


LINE 


Documentation 44325K 


Prepare As-built Documentation 54325K 


CPCI Listings As-built 643219 


643220 


Prepare Programmer's Manual (Final) 


Prepare Inputs to Training Manuals 643221 


643222 


Prepare As-built Part II Specs. 
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CONTRACT 
LINE 


BDMAPS 
CPCI: DBM Application Support - BOC 


343211 


Prelim. Design 44321L 


54321L 


Prepare Prelim. Design Specs. 


Requirements Analysis & Allocation 643223 


643224 


Prepare Prelim. Design Part I Specs. 
and Conduct Internal Design Reviews 


Prepare Data Dictionary 643225 


Prepare Prelim. Part II Specs. 643226 


Prepare CPCI Test Plan (Prelim. ) 643227 
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RFP NO. 82-B-015 
NPIC D/C SEGMENT 

> 

re CONTRACT Ww 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS al> o o ced 
CODENO. falZl& LINE . 
. reg fos § rt) 
fay P= Ba s 


1 SPECIFICATION 
NUMBER 


Critical Design 44322L 


Prepare Build-to Design Specs 54322L 


643228 


Prepare Build-to Part II Specs and 
Conduct Internal Design Reviews 


Prepare Prelim. Programmer's Manual 643229 


Prepare CPCI Test Plan (Final) 
Appendix for BDMAPS 


643230 


44323L 


Development 


Develop CPC's 54323L 


Code & Unit Test 643231 


Integr. & Test to CPC Level 643232 
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c 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS CNTASCE meee: 
LINE 
CODE NO. rae 


Test 44324L 


Test 54324L 


Test at the CPC and CPCI Levels 643233 


Develop SW Test Procedures 643234 


Support Test & Verification 643235 


Prepare Test Reports 


643236 
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Documentation 44325L 


Prepare As-built Documentation 54325L 


CPCI Listings As-built 643238 


Prepare As-built Part II Specs. 643241 
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CONTRACT NO. 
SPECIFICATION 
CONTRA 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS oe eee CT ee 
D A 


BTITDEV 
CPCI: Test & Training — BOC 343212 


Prelim. Design 44321M 


Prepare Prelim. Design Part I Specs. 54321M 


Prelim. design 
Requirements Analysis & Allocation 643242 costs for this 


CPCI were 
Prepare Prelim. Design Part I Specs. 643243 erroneously 
and Conduct Internal Design Reviews budgeted under 


WBS #54322M 
Prepare Data Dictionary 643244 Page 69, : 


Prepare Prelim. Part II Specs. 643245 


Prepare CPCI Test Plan (Prelim. ) 643246 
Appendix for BITDEV 
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RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN E INDEX NPIC D/C SEGMENT 


> SPECIFICATION 
w CONTRACT 
Ww [wore aneacoown STRUCTURE ELEMENTSTASKS WBS o|> _ 
Zo CODE NO. Pa 2 a 
ie fay P= 


NE NUMBER 
eee 


ITEM 
Critical Design 
Prepare Build-to Design Specs 
Prepare Build-to Part II Specs and 
Conduct Internal Design Reviews 
Prepare Prelim. Programmer's Manual 
Prepare CPCI Test Plan (Final) 
Appendix for BITDEV 
Development 
Develop CPC's 
Code & Unit Test 
Integr. & Test to CPC Level 


44322M 


54322M 


643247 


643248 


643249 


44323M 


54323M 


643250 


643251 
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RFP NO. 82-B-015 
CONTRACT NO. WU 


CONTRACT SOW 
LINE 
ITEM 


PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
CODE NO. 


SPECIFICATION 
NUMBER 


Test 44324M 


Test 54324M 


Test at the CPC and CPCI Levels 643252 


Develop SW Test Procedures 643253 


Support Test & Verification 643254 


Prepare Test Reports 643255 
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WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


RFP NO. 82- 
CONTRACT 


> 
UL CONTRACT 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ofa]. LINE 
=9 CODENO. [B/ZlH 
12/3/4156] Ste 


Documentation 44325M 


Prepare As-built Documentation 54325M 


Prepare Inputs to User, Operator and 643256 


Data Base Administration Manuals 


CPCI Listings As-built 643257 


Prepare Programmer's Manual (Final) 643258 


Prepare Inputs to Training Manuals 643259 


TZ 


Prepare As-built Part II Specs. 643260 
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CONTRACT NO. 2-24-82 
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Ww uu 
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CONTRACT 
LINE 
ITEM 


WAPPLS 
CPCI: Work Station Applications - BOC 


343213 


Prelim. Design 44321N 


Prepare Prelim. Design Specs. 54321N 


643261 


Requirements Analysis & Allocation 


Prepare Prelim. Design Part I Specs. 643262 


and Conduct Internal Design Reviews 


Prepare Data Dictionary 643263 


Prepare Prelim. Part II Specs. 643264 


Prepare CPCI Test Plan (Prelim. ) 643265 


Appendix for WAPPLS 
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PROGRAM 
NPIC D/C SEGMENT RFP NO. 82-B-015 
CONTRACT NO. 


WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
: CODE NO. 


SPECIFICATION 
NUMBER 


44322N 


Critical Design 


Prepare Build-to Design Specs. 54322N 


643266 


Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 


643267 


Prepare Prelim. Programmer's Manual 


Prepare CPCI Test Plan (Final) 643268 


Appendix for WAPPLS 


Development 44323N 


Develop CPC's 54323N 


Code & Unit Test 643269 


Integr. & Test to CPC Level 643270 
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RFP NO. 82-B-015 
CONTRACT NO. 


CONTRACT 
LINE 
ITEM 


i 


54324N 


Test 


Test at the CPC and CPCI Levels 643271 


643272. 


Develop SW Test Procedures 


Support Test & Verification 643273 


643274 


Prepare Test Reports 
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WORK BREAKDOWN STRUCTURE | work encaKDOWNSTAUCTUREELENENTSTASKS 


Documentation 

Prepare As-built Documentation 
Prepare Inputs to User, Operator and 
Data Base Administration Manuals 
CPCI Listings As-built 

Prepare Programmer's Manual (Final) 
Prepare Inputs to Training Manuals 
Prepare As~built Part II Specs. 


iy 
52h 
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WBS 


CODE NO. 


44325N 
54325N 


643275 


643276 
643277 
643278 


643279 
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NPItC D/C SEGMENT 
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RFP NO. 82-B-015 
| woncanearoow srucrune Woe | BREAKDOWN STR NPIC D EGMENT 


4 CONTRACT 
Zo 
wd Z 


SPECIFICATION 
NUMBER 


WORK BREAKDOWN STRUCTURE | work eneaKDoWN STRUCTURE ELEMENTSTASKS WBS 


CODE NO. LINE 


BEXSUP 

CPCI: Exploitation Support - BOC 343214 
Prelim. Design 443210 
Prepare Prelim. Design Specs. 543210 
Requirements Analysis & Allocation 643280 
Prepare Prelim. Design Part I Specs. 643281 
and Conduct Internal Design Reviews 

Prepare Data Dictionary 643282 
Prepare Prelim. Part II Specs. 643284 
Prepare CPCI Test Plan (Prelim. ) " | 643285 
Appendix for BEXSUP 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN RE E NPIC D EGMENT : 
OWN STRUCTURE INDEX C D/C SEGM CONTRACT NO. 
WORK BREAKDOWN STRUCTURE [won anencoownsTRUCTUREELEMENTSTASKS WBS 


ci u CONTRACT SPECIFICATION 
CODENO. [al2Z/a 
APB als olS|r 


LINE NUMBER 
Critical Design 443220 
Prepare Build-to Design Specs. 
Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 
Prepare Prelim. Programmer's Manual 
Prepare CPCI Test Plan (Final) 
Appendix for BEXSUP 
Development. | é 
Develop CPC's 
Code & Unit Test 
Integr. & Test to CPC Level 
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543220 


643286 


643287 


643288 


443230 


‘LL 


543230 


643289 


643290 
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WORK BREAKDOWN STRUCTURE IN NPIC D/C SEGMENT 
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CONT 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS eons RAG 
D 


MME NUMBER 
Li f2|3l4] sie 


DES/DEV 


ITEM 


Test 443240 


543240 


Test 


Test at the CPC and CPCI Levels 643291 


Develop SW Test Procedures 643292 


643293 


Support Test & Verification 


Prepare Test Reports 643294 
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Documentation 


Prepare As-built Documentation 


Prepare Inputs to User, Operator and 
Data Base Administration Manuals 


CPCI Listings As-built 
Prepare Programmer's Manual (Final) 
Prepare Inputs to Training Manuals 


Prepare As-built Part II Specs. 


WBS 


443250 
543250 


643295 


643296 
643298 
643299 


643300 
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CONTRACT NO. - 


“f CONTRACT 
Zo 
ioZ 


WORK BREAKDOWN | WORK BREAKOOWN STRUCTURE ELENENTSITASKS ELEMENTS/TASKS WBS 


CODE NO, LINE 


Software Development (IOC) 244000 
Software Development Management 344100 
Software Development Management 444100 
Manage All SW Devel. Activities 544100 
Manage All SW Devel. Activities 644001 
Provide & Enforce Program Design, 544101 
Coding & Test Practices, Standards & 

Conventions 

Software Engineering 644005 
Software Architecture 544102 
Tech. Support to Subcontract Mgm't. 644006 
Software Trade Studies 
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WBS NUMBER 
CODE NO. : 


COBOL Code Conversion 644007 
Software Control 644008 
Library Control 544103 
Software Builds & Releases 644009 


Provide Inputs to Segment Devel. Plan 544104 


Provide Inputs to Segment Devel. Plan 644010 
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WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-018 ole 
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iv 
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aAl=le 
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GHEE 
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LINE 


Data Base Implementation (IOC) 544105 


Data Base Conversion 644012 


Design, Implementation, Verification 


Data Base Package 644013 


Data Base Support to Development 644014 


and Test & Verification 


c8 
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w } won aneacoown sTRUCTURELENENTSTASKS WBS 
= 9 CODE NO. 


NUMBER 
i} 2]3fa} [6] 


BEPPRE 
CPCI: Pre-Exploitation - IOC 


344200 


Critical Design 44422A 


Prepare Build-to Design Specs. 54422A 


Prepare Build~-to Part II Specs. and 644015 
Conduct Internal Design Reviews BEPPRE CPCI 
costs were 
Prepare Prelim. Programmer's Manual 644016 erroneously 
. budgeted in 
Prepare CPCI Test Plan (Final) 644017 the BEPPRE 
Appendix for BEPPRE WBS's for BOC, 
page 29. 


Development 44423A 


Develop CPC's 54423A 


Code & Unit Test 644018 


Integr. & Test to CPC Level 644019 
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-B-015 : 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 828-0 Bate 
CONTRACT NO. 2-24-82 


SPECIFICATION 
Cc 
we, WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS wBs ONTRACT 
= 9 CODE NO. 
1 | 


eiNie NUMBER 
21314} 516) 


Test 44424A 


Test 54424A 


BEPPRE CPCI 
costs were 
erroneously 
budgeted in the 
BEPPRE WBS's 
for BOC, 

page 30. 


Test at the CPC & CPCI Levels | 644020 


Develop SW Test Procedures 644021 


Support Test & Verification 644022 


Prepare Test Reports 644023 
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PROGRAM 
-B-015 : 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-0 DATE 
CONTRACT NO. 2-24-82 
> SPECIFICATION 
iL 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS al> a CONTRAGE 

CODENO. [a Z| 

Ww LW 

oOle=ir 


raNE NUMBER 
[1 j2|3{4{s|6] 


Documentation 44425A 


BEPPRE CPCI 
costs were 
erroneously 
budgeted in the 
BEPPRE WBS's 
for BOC, 

page 31. 


Prepare As~built Documentation 54425A 


CPCI Listings As~built 644025 


Prepare Programmer's Manual (Final) 644026 


Prepare As-built Part II Specs. 644028 
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PROGRAM 
RFP NO. 82-B-015 
WORK B K NPIC D/C SEGME 
REAKDOWN STRUCTURE INDEX IC D/C SEGMENT SENTRACTNG. 
SPECIFICATION 

CONTRACT 

we, WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS LINE NUMBER 

= 9 CODE NO. : 


BEMGMT 
CPCI: Exploitation Management - IOC 


344201 


44422B 


Critical Design 


Prepare Build-to Design Specs. 54422B 


644029 


Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 


Prepare Prelim. Programmer's Manual 644030 


Prepare CPCI Test Plan (Final) 644031 


Appendix for BEMGMT 


44423B 


Development 


Develop CPC's 54423B 


644032 


Code & Unit Test 


Integr. & Test to CPC Level 644033 
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NUMBER 


LINE 


Test 44424B 


Test 54424B 


Test at the CPC & CPCI Levels 644034 


Develop SW Test Procedures 644035 


Support Test & Verification 644036 


644037 


Prepare Test Reports 
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SPECIFICATION 
NUMBER 


CONTRACT 
LINE 
ITEM 


Documentation 44425B 


Prepare As-built Documentation 54425B 


CPCI Listings As-built 644039 


Prepare Programmer's Manual (Final) 644040 


Prepare Inputs to Training Manuals 644041 


644042 


Prepare As-built Part II Specs. 
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LINE NUMBER 
BERESU 
CPCI: Exploitation Results — IOC 
Critical Design 
Prepare Build-to Design Specs. 
Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 
Prepare Prelim. Programmer's Manual 
Prepare CPCI Test Plan (Final) 
Appendix for BERESU 
Development 
Develop CPC's 
Code & Unit Test 
Integr. & Test to CPC Level 


ITEM 
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mo 


344202 


44422C 


54422C 


644043 


644044 


644045 
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44423¢ 


54423C 


644046 


644047 
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DES/DEV 


Test 44424C 


Test 54424C 


Test at the CPC & CPCI Levels 644048 


Develop SW Test Procedures 644049 


Support Test & Verification 644050 


Prepare Test Reports 644051 
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[_wonceneaccomstmvcruncevenenrsmases | WBS 


CODE NO. 
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SNS 


BMANIP 
CPCI: Data Manipulation - IOC 


344203 


44422D 


Critical Design 


Prepare Build-to Design Specs. 54422D 


Prepare Build-to Part II Specs. and 644057 


Conduct Internal Design Reviews 


Prepare Prelim. Programmer's Manual 644058 


644059 


Prepare CPCI Test Plan (Final) 
Appendix for BMANIP 


c6 


Development 44423D 


Develop CPC's 54423D 


Code & Unit Test 644060 


644061 


Integr. & Test to CPC Level 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-8-018 
CONTRACT NO. 


we. WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS CONTBAEE oo 
z S) CODE NO. 


LINE 
HaBORE 


SPECIFICATION 
NUMBER 


Test 44424) 


54424D 


Test 


Test at the CPC & CPCI Levels 644062 


Develop SW Test Procedures 644063 


644064 


Support Test & Verification 


Prepare Test Reports 


644065 
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PROGRAM 


WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT REP NO. 828-015 


CONTRACT NO. 

CONTRACT SPECIFICATION 
LINE NUMBER 

ITEM 


cg | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS 
< 
[1 [2]3[4[s|e) 


[MANUF | 
restr 


) DOcUNEALaETOA- 44425D 
Prepare As—built Documentation 54425D 
Prepare Inputs to User, Operator 644066 
and Data Base Admin. Manuals 
CPCI Listings As—-built 644067 
| Prepare Programmer's Manual (Final) 644068 

Prepare Inputs to Training Manuals ; 644069: 
| Prepare As-built Part II Specs. 644070 
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CT 
a ee 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:B-078 DATE: 
CONTRACT NO. 2-24-82 


SPECIFICATION 


> 

mi CONT 
on WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS Q]2]. LINE bast NUMBER 
< 9 CODENO. |a/Z)u za 
J olsirt ITEM 


344204 


444225 


54422E 


644071 


644072 


644073 


c6 


44423E 


54423E 


644074 


644075 


if 273[4]5]6] 
BSTATR 
CPCI: Statistics Reporting - I0C 
p Critical Design 
Prepare Build-to Design Specs. 
Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 
Prepare Prelim. Programmer's Manual 
Prepare CPCI Test Plan (Final) ) 
Appendix for BSTATR 
p Development 
Develop CPC's 
| Code & Unit Test 
] Integr. & Test to CPC Level 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
: WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
CODE NO. 


SPECIFICATION 
NUMBER 


CONTRACT 
LINE 
ITEM 


LINE 
NO 


Test 44424E 


Test 54424E 


Test at the CPC & CPCI Levels 644076 


Develop SW Test Procedures 644077 


Support Test & Verification 644078 


Prepare Test Reports 644079 
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PROGRAM 
RFP NO. 82-B-015 
WORK BREAKDOWN STR RE NPIC D/C SEGMENT 
SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 


NUMBER 
HHEOEE 


Documentation 44425E 


Prepare As-built Documentation 54425E 


644082 


CPCI Listings As-built 


Prepare Programmer's Manual (Final) 644083 


644085 


Prepare As-built Part II Specs. 
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WORK BREAKDOWN STRUCTURE INDEX 


w .| -WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
Z9 CODE NO. 
1{213/4[5]6 | 


BMMGMT 
CPCI: Materials Management - IOC 344206 


Critical Design 444226 


Prepare Build-to Design Specs. 544226 


Prepare Build-to Part II Specs. and 644100 
Conduct Internal Design Reviews 


Prepare Prelim. Programmer's Manual 644101 


Prepare CPCI Test Plan (Final) 644102 
Appendix for BMMGMT 


Development 44423G 
Develop CPC's 544236 
Code & Unit Test 644103 


Integr. & Test to CPC Level 644104 
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PROGRAM 


-B-015 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-0 


CONTRACT NO. 


CONTRACT SPECIFICATION 


WORK BREAKDOWN STRUCTURE | Work BREARDONNSTRUCTUREELEMENTSTASKS WBS LINE NUMBER 


Test 44424G 
Test 54424G 
These test costs were 
Test at the CPC & CPCI Levels 644105 erroneously budgeted 
in WBS #54423G, 
Develop SW Test Procedures 644106 Develop CPC's, page 98. 
Support Test & Verification 644107 
Prepare Test Reports 644108 
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RFP NO. 82-B-015 DATE: 
CONTRACT NO, 2-24-82 
CONTRACT SOW SPECIFICATION 


LINE NUMBER 
ITEM 


PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
CODE NO. 


DES/DEV 
MANUF 


Documentation 44425G 


Prepare As~built Documentation 54425G 


CPCI Listings As-built 644110 
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BCCNTR 
CPCI: Command & Control - IOC 


Critical Design 


Prepare Build-to Design Specs. 


Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 


Prepare Prelim. Programmer's Manual 


Prepare CPCI Test Plan (Final) 
Appendix for BCCNTR 


Development 
Develop CPC's 
Code & Unit Test 


Integr. & Test to CPC Level 
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NPIC D/C SEGMENT 


344207 
44422H 
54422H 


644114 


644115 


644116 


44423H 
54423H 
644117 


644118 


RFP NO. 82-B-015 
CONTRACT NO. 


CONTRACT SPECIFICATION 
LINE NUMBER 


ITEM 
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RFP NO. 82-B-015 DATE: 
CONTRACT NO. 2-24-82 


SPECIFICATION 


PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
ee WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
Z S) CODE NO. 


Test 444240 


Test 54424H 


Test at the CPC & CPCI Levels 644119 


Develop SW Test Procedures 644120 


644121 


Support Test & Verification 


Prepare Test Reports 644122 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


CONTRACT SPECIFICATION 


: WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS NUMBER 


Zo LINE 
= 


z 
Li {2{3}4[5]6 


Documentation 44425H 
Prepare As~-built Documentation 54425H 
Prepare Inputs to User, Operator and 644123 
Data Base Administration Manuals 
CPCI Listings As~-built 644124 
Prepare Inputs to Training Manuals 644126 
Prepare As-built Part II Specs. 644127 
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WORK BREAKDOWN STRUCTURE INDEX 


: WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
CODE NO. 


SPECIFICATION 


CONTRACT NUMBER 


LINE 
ITEM 


BQUERY ; 
CPCI: Query - I0C 344208 


Critical Design 444221 
Prepare Build-to Design Specs. 544221 


Prepare Build-to Part II Specs. and 644128 
Conduct Internal Design Reviews 


Prepare Prelim. Programmer's Manual 644129 


Prepare CPCI Test Plan (Final) 644130 
Appendix for BQUERY 


Development 444231 
Develop CPC's 544231 
Code & Unit Test 644131 


Integr. & Test to CPC Level 644132 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-018 DATE: 
CONTRACT NO. 2-24-82 


> SPECIFICATION 
w .| WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS als VONTRACT NUMBER 
=9 CODENO. falZlm} | LINE 
li 
1] 213]4]5[6| alStr 


Test 444241 


544241 


Test 


644133 


Test at the CPC & CPCI Levels 


Develop SW Test Procedures 644134 


644135 


Support Test & Verification 


Prepare Test Reports 644136 
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PROGRAM , 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:B-016 apes 
CONTRACT NO. 2-24-82 
> SPECIFICATION 
uw Cc 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS a =) ane 

CODENO. |[aIZ]H 

uJ uJ 

ale|r 


Cane NUMBER 
11 |2]3f4]5]6| 


Documentation 444251 


Prepare As-built Documentation 544251 


Prepare Inputs to User, Operator and 644137 


Data Base Administration Manuals 


CPCI Listings As-built 644138 


644139 


Prepare Programmer's Manual (Final) 


Prepare Inputs to Training Manuals 644140 


644141 


Prepare As-built Part II Specs. 
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PROGRAM 
-B-015 : 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 828-0 DATE 
CONTRACT NO. 2-24-82 


> SPECIFICATION 
wy CONT 
Ww WORK BREAKDOWN STRUCTURE [Wome oncaRDOMVSTRUCTUREELEWENTSTASKS | WBS fa) =) LINE ABE NUMBER 
= an CODENO. |a}2/a) | LINE 
2]3}4]5)6 | ral ea 


344209 


444225 


544225 


644142 


644143 


644144 


LOT 


444235 


54423J 


644145 


644146 


BAPPLS 

CPCI: Applications Support - I0C 
Critical Design 

Prepare Build-to Design Specs. 
Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 
Prepare Prelim. Programmer's Manual 
Prepare CPCI Test Plan (Final) 
Appendix for BAPPLS 

Development 

Develop CPC's 

Code & Unit Test 

Integr. & Test to CPC Level 
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WBS 
CODE NO. 


Test 44424] 
Test 54424) 


Test at the CPC & CPCI Levels 644147 


Develop SW Test Procedures 644148 


Support Test & Verification 644149 


Prepare Test Reports 644150 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 828-015 Pek 
CONTRACT NO. 2-24-82 
> SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS a =| eee 

CODENO. {A]/ZlH 

WwW uw 

ale}r 


ane NUMBER 
HHHOGS 


444253 


Documentation 


Prepare As-built Documentation 54425J 


CPCI Listings As-built 644152 


These documentation costs 
were erroneously budgeted 
in WBS #544233, Develop 

cPC's, page 107. 


Prepare Programmer's Manual (Final) 644153 


Prepare Inputs to Training Manuals 644154 


Prepare As-built Part II Specs. 644155 
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PROGRAM 
-B-015 : 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT . RFP NO. 22:8-01 Dave: 
CONTRACT NO. 2-24-82 


> 
iL 
| woncaneacoown srrucTuRE eLMENTSTASKS | WBS 3 >}. 
CODENO. |[a/Z}1H 
w uw 
Ol=lrF 


LINE 


fe) 
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LINE 


BDMAPS 
CPCI: DBM Application Support - IOC 


344210 


Critical Design 44422K 


Prepare Build-to Design Specs. 54422K 


644156 


Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 


Prepare Prelim. Programmer's Manual 644157 


Prepare CPCI Test Plan (Final) 644158 


Appendix for BDMAPS 


44423K 


Development 


Develop CPC's 54423K 


Code & Unit Test 644159 


Integr. & Test to CPC Level 644160 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-015 
CONTRACT NO. 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS CONTRACT SOW 
CODE NO. LINE 


SPECIFICATION 
NUMBER 


Test 44424K 


54424K 


Test 


Test at the CPC & CPCI Levels 644161 


Develop SW Test Procedures 644162 


Support Test & Verification 644163 


Prepare Test Reports 644164 
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PROGRAM 
NPIC D/C SEGMENT 


CONTRACT 
LINE 


Documentation 44425K 


Prepare As-built Documentation 54425K 


CPCI Listings As-built 644166 


Prepare Programmer's Manual (Final) 644167 


Prepare Inputs to Training Manuals 644168 


Prepare As-built Part II Specs. 644169 
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PROGRAM 
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WORK BREAKDOWN STRUCTURE INDEX NPItC D/C SEGMENT ; 


WORK BR 


ee) 
an 
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SPECIFICATION 
NUMBER 


CONTRACT 
LINE 


> 
CS 
EAKDOWN STRUCTURE [wom aneAKOOWSTRUCTUREELEMENTSTASKS WBS ola}, 
CODENO. [a/Fu 
lu pen 
a) = 


BITDEV 
CPCI: Test & Training - IOC 


344211 


444221 


Critical Design 


Prepare Build-to Design Specs. 54422L 


644170 


Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 


Prepare Prelim. Programmer's Manual 644171 


644172 


Prepare CPCI Test Plan (Final) 
Appendix for BTITDEV 


Deve lopment 44423L 


Develop CPC's 54423L 


Code & Unit Test 644173 


644174 


Integr. & Test to CPC Level 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
= 9 CODE NO. 


RFP NO. 82-B-015 
CONTRACT NO. 


SPECIFICATION 
NUMBER 


Test 444241, 


Test 544241. 


644175 


Test at the CPC & CPCI Levels 


Develop SW Test Procedures 644176 


Support Test & Verification 644177 


Prepare Test Reports 644178 
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WORK BREAKDOWN STRUCTURE INDEX 


: WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS 


} 
BHO 


STI 


Documentation 
Prepare As—built Documentation 


Prepare Inputs to User, Operator and 
Data Base Admin. Manuals 


CPCI Listings As-built 
Prepare Programmer's Manual (Final) 
Prepare Inputs to Training Manuals 


Prepare As-built Part II Specs. 
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644180 
644181 
644182 


644183 


RFP NO. 82-B-015 
CONTRACT NO. 


CONTRACT SPECIFICATION 
LINE NUMBER 


ITEM 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 828-018 
CONTRACT NO. 
SPECIFICATION 
, WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS CONTE AGy NUMBER 
CODE NO. LINE 


LINE 
NO 


WAPPLS 
CPCI: Work Station Applications - I0C 


344212 


44422M 


Critical Design 


Prepare Build-to Design Specs. 54422M 


644184 


Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 


Prepare Prelim. Programmer's Manual 644185 


Prepare CPCI Test Plan (Final) 644186 


Appendix for WAPPLS 


44423M 


Development 


Develop CPC's 54423M 


644187 


Code & Unit Test 


Integr. & Test to CPC Level 644188 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX . NPIC D/C SEGMENT RFP NO. 82.8-015 
CONTRACT NO. 


WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS me aaa 
32 


CODE NO. 
ITEM 


Test 44424M 


Test 54424M 


Test at the CPC & CPCI Levels 644189 


Develop SW Test Procedures 644190 


Support Test & Verification 644191 


Prepare Test Reports 


644192 
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PROGRAM 
B-015 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:8-0 
CONTRACT NO. 
SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WES ‘ NUMBER 
CODE NO. 


Documentation 44425M 
Prepare As-built Documentation 54425M 


Prepare Inputs to User, Operator and 644193 
Data Base Administration Manuals 


CPCI Listings As-built 644194 


Prepare Programmer's Manual (Final) 644195 


Prepare Inputs to Training Manuals 644196 


Prepare As-built Part II Specs. 644197 
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PROGRAM 
-B-015 : 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:B-0 rahe 
CONTRACT NO... 2-24-82 


> SPECIFICATION 
uw CONT 
WORK BREAKDOWN STRUCTURE | wone aREAKDOWNSTRUCTUREELEWENTSTISKS WBS 1 ae 
CODENO. {a12/o 
11 J2{3]4]5]6] Sy al 


LINE NUMBER 
| ; 


LINE 
NO. 


CPCI: Exploitation Support - IOC 344213 


Critical Design 44422N 


Prepare Build-to Design Specs. 54422N 


Prepare Build-to Part II Specs. and 644198 


Conduct Internal Design Reviews 


644199 


Prepare Prelim. Programmer's Manual 


644200 — 


Prepare CPCI Test Plan (Final) 
Appendix for BEXSUP 


Development 44423N 


Develop CPC's 54423N 


Code & Unit Test 644201 


Integr. & Test to CPC Level 644202 


Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


6 Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 @ 


PROGRAM 
RFP NO. 82-B-015 
WORK BREAKDOW NPIC D/C SEGMENT ; 
SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS bi ‘ NUMBER 
CODE NO. . 


213/41 516 | 
Test 44424N 


Test 54424N 
Test at the CPC & CPCI Levels 644203 
Develop SW Test Procedures 644204 


Support Test & Verification 644205 


Prepare Test Reports 644206 
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WORK BREAKDOWN STRUCTURE INDEX 


imu. 
w .| WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS al>|, 
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CONTRACT 
LINE 


Documentation 44425N 


Prepare As-built Documentation 54425N 


CPCI Listings As-built 644208 


Prepare Programmer's Manual (Final) 644209 


Prepare Inputs to Training Manuals 644210 


Prepare As-built Part II Specs. 644211 


TT 


ral 


WORK BREAKDOWN STRUCTURE INDEX 


Zo 
az 
1 {2]3f4]s]el 
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PROGRAM 
NPIC D/C SEGMENT 


EAKDOWN STRUCTURE [Won aneaKoou STRUCTURE LEMENTSTASKS | WBS 
CODE NO. 


SPECIFICATION 
NUMBER 


CONTRACT 
LINE 
ITEM 


JDES/DEV| 
[MANUF _| 
[TEST | 


Software Devélopment (FOC) 245000 


Software Development Management 345100 


445100 


Software Development Management 


545100 


Manage All SW Devel. Activities 


645001 


Manage All SW Devel. ‘Activities 


545101 Reserved 


Provide & Enforce Program Design, 
Coding & Test Practices, Standards & 
Conventions 


Software architecture 545102 


Software Engineering 645004 


Tech. Support to Subcontract Mgm't. 645005 Reserved 


pesos ae 
i ara aN get CE ELA 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:B-015 
CONTRACT NO. 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS SOW 
CODE NO. 


SPECIFICATION 
NUMBER 


Software Control 645008 


Library Control 545103 


Software Builds & Releases 645009 


545104 Reserved 


Provide Inputs to Segment Devel. Plan 


645010 


Provide Inputs to Segment Devel. Plan Reserved 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-015 DATE: 
CONTRACT NO. 2-24-82 
> SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ra] = A el reds 

CODENO. |afeln 
wf) <f os 
alee 


cate NUMBER 
1 {2]3f4Ts|6| 


ITEM 


Reserved 


Data Base Implementation (FOC) 545105 


Data Base Package 645013 Reserved 


645014 Reserved 


Data Base Support to Development 
and Test & Verification 
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SPECIFICATION 


Cc 
WBS ONTRACT NUMBER 


CODE NO. LINE 


BMMGMT 
CPCI: Materials Management — FOC 345200 


Critical Design 44522A 


Prepare Build-to Design Specs. 54522A 


Prepare Build-to Part II Specs. and 645015 
Conduct Internal Design Reviews 


Prepare Prelim. Programmer's Manual 645016 


Prepare CPCI Test Plan (Final) 645017 
Appendix for BMMGMT 


Deve lopment 44523A 
Develop CPC's 54523A 
Code & Unit Test 645018 


Integr. & Test to CPC Level 645019 
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Test 


Test 


Test at the CPC & CPCI Levels 


Develop SW Test Procedures 


Support Test & Verification 


Prepare Test Reports 


WBS 
CODE NO. 


44524A 
54524A 
645020 
645021 
645022 


645023 


DATE: 
2-24-82 


SPECIFICATION 
NUMBER 


CONTRACT 
LINE 
ITEM 
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Ler 


° 


2 
[1 [2/314] 5/6] 


Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 2 


PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX 


WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS 


Documentation 
Prepare As-built Documentation 


Prepare Inputs to User, Operator and 
Data Base Administration Manuals 


CPCI Listings As-built 
Prepare Programmer's Manual (Final) 
Prepare Inputs to Training Manuals 


Prepare As-built Part II Specs. 
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NPIC D/C SEGMENT 


WBS 


44525A 
54525A 


645024 


645025 
645026 
645027 


645028 


RFP NO. 82-B-015 
CONTRACT NO. 
SPECIFICATION 
CONTR 
LINE me NUMBER 
ITEM 


& Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 @ 


PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 828-018 
CONTRACT NO. 
> 
Le 

w | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS wes Blab dq cee 
ZO CODENO. {a/2)H 
joZ Ww uu 

Qy=Ir : 


SPECIFICATION 
NUMBER 


BCCNTR 
CPCI: 


Command & Control — FOC 345201 


44522B 


Critical Design 


Prepare Build-to Design Specs. 54522B 


645029 


Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 


Prepare Prelim. Programmer's Manual 645030 


Prepare CPCI Test Plan (Final) 645031 


Appendix for BCCNTR 


44523B. 


Development 


Develop CPC's 54523B 


Code & Unit Test 


645032 


Integr. & Test to CPC Level 645033 
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RFP NO. 82-B-015 
CONTRACT NO. 


PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
= 9 CODE NO. 
1] 2]3f4[5]6) 


SPECIFICATION 
NUMBER 


CONTRACT 
LINE 
ITEM 


44524B 
544248 


645034 


Test 


Test 


Test at the CPC & CPCI Levels 


Develop SW Test Procedures 645035 


645036 


Support Test & Verification 


Prepare Test Reports 645037 
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PROGRAM 
-B-015 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RES =e 
CONTRACT NO. — 


CONTRACT 
LINE 


SPECIFICATION 


} work eneacoowstrucrune cenentsmases | WBS NUMBER 


DES/DEV 


Documentation 44525B 
Prepare Aeebudie Documentation 54525B 
CPCI Listings As-built 645039 
Prepare Programmer's Manual (Final) 645040 
Prepare As- built Part II Specs. 645042 
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PROGRAM 
B-015 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82.8-01 
CONTRACT NO. 
w | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
= 9 CODE NO. 


SPECIFICATION | 
NUMBER 


BITDEV 
CPCI: Test & Training - FOC 


345202 


44522C 


Critical Design 


Prepare Build-to Design Specs. 54522C 


645043 


Prepare Build-to Part II Specs. and 
Conduct Internal Design Reviews 


645044 


Prepare Prelim. Programmer's Manual 


645045 _ 


Prepare CPCI Test Plan (Final) 
Appendix for BITDEV 


44523C 


Development 


Develop CPC's 54523C 


Code & Unit Test 645046 


Integr. & Test to CPC Level 645047 
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SPECIFICATION 


Cc 
ONTRACT NUMBER 


LINE 
ITEM 


WBS 
CODE NO. 


Test 44524C 
Test 54524C 
Test at the CPC & CPCI Levels 645048 
Develop SW Test Procedures 645049 


Support Test & Verification 645050 


Prepare Test Reports 645051 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


WORK BREAKDOWN STRUCTURE | woncaneacoomsrrucuneuewentsrases | wes 
9 CODE NO. 
BHO 


SPECIFICATION 


C 
ONTRACT NUMBER 


LINE 


WwW 
<= 
ws) ITEM 


JDES/DEV | 


‘Documentation 44525C 
Prepare As-built Documentation 54525C 
Prepare Inputs to User, Operator and 645052 
Data Base Admin. Manuals 

CPCI Eeetanes As-built 645053 
Prepare Programmers Manual, Final 645054 
Prepare Inputs to Tre tying Manuals 645055 
Prepare As-built Part II Specs. 645056 
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SPECIFICATION 
WBS ie NUMBER 
CODE NO. 
ITEM 


Hardware Development (BOC) 246000 

Hardware Development Management BOC 346100 

Hardware Development Management BOC 446100 

Manage All Hardware Development 546100 

Manage All Hardware Development 646100 
Set and Maintain HW Design, Fab and 546101 Reserved 
Test Practices, Standards & Conventions 

Provide Inputs to Segment Devel. Plan 546102 Reserved 
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PROGRAM 
-B-015 : 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 828-01 Date 
CONTRACT NO. 2-24-82 
Sah SPECIFICATION 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
=9 CODE NO. 


SABA NUMBER 
1 |2]3f4] |e) 


CI: Basic IWS (BOC) 346200 


446210 


Prelim. Design 


No Labor 


Accomplish Prelim. CI Design and Reqmts. | 546210 


Analysis and Allocation 


Accomplish Prelim. CI Design and Reqmts. | 646200 


Analysis and Allocation 


546211 


Prepare CI Specifications and Conduct Reserved 


Internal Design Reviews 
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PROGRAM 
B-015 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:8-0 
p CONTRACT NO. 
SPECIFICATION 
: WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS NUMBER 
CODE NO. | 


OHORR 
Accomplish Prelim. Design of Commercial | 54621 Reserved 
Product Modifications 
Critical. Design 446220 
Accomplish Detailed Design of CI 546220 No Labor 


Accomplish Detailed Design of CI 646203 


Prepare Build-to Component Specs. and 546221 No Labor 
Conduct Internal Design Reviews 


Accomplish Critical Design of Commercial | 546223 Reserved 
Product Modifications 
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PROGRAM 
-B-015 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-01 
CONTRACT NO. 
> 
v CON 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS al> fis eae. seed 
=9 CODE NO. B 2 ve 
1 | ol=|r : 


446230 


SPECIFICATION 
NUMBER 


Development 


Accomplish Fab. of All Manufactured HW 546230 No Labor 


646206 


Accomplish Fab. of All Manufactured HW 


546231 


Accomplish Modif. of Commercial Products Reserved 


546232 Reserved 


Prepare As-built Component Specs. 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-015 DATE: 
CONTRACT NO. 2-24-82 
SPECIFICATION 
Cc 

WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ONTRACT SOW 

LINE PARA. 

CODE NO. are ss 


NUMBER 
(14 2[3]4]5]6] 
446240 } 0006 
546240 ) 0006 No Labor 
646212 ; 0006 
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DES/DEV 
MANUF 
TEST 


Test 


Prepare Hardware Test & TEMPEST 
Test Procedures 


Prepare Hardware Test & TEMPEST 
Test Procedures 
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PROGRAM 
-B-015 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:8 
CONTRACT NO. 
> 
ja 

we, WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS al> is CONTRACT SOW 
Zo CODENO. Jalzla LINE 
32 us a Ww ITEM i 


1 {2]3f4[5]e] 


SPECIFICATION 
NUMBER 


Reserved 


Test All HW at Component and CI Levels 546241 


Prior to Intergration (incl. TEMPEST) 


546242 Reserved 


Support Test and Verification 


Documentation 446250 


546250 


Prepare Equipment Operation and 
Maintenance Manuals 


Prepare Equipment Operation and 646253 


Maintenance Manuals 


Prepare Inputs to Segment/System 546251 Reserved 


Operations and User Manuals 


Prepare Inputs to Training Manuals 546252 Reserved 
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PROGRAM | 
REP NO. 82-B-015 
WORK BREAKDOW NPIC D/C SEGMEN 
REAKDOWN STRUCTURE INDEX Ics T one 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS wes 
CODE NO. 


11 4213/4] 5] 6 


SPECIFICATION 
NUMBER 


LINE 
NO 


CI: Enhanced IWS (BOC) 346201 


Prelim. Design 446211 


546213 


Accomplish Prelim. CI Design and Reqmts. 
Analysis and Allocation 


Accomplish Prelim. CI Design and Reqmts. | 646217 


Analysis and Allocation 


Prepare CI Specifications and Conduct 546214 


Internal Design Reviews 


Prepare CI Specifications and Conduct 646218 


Internal Design Reviews 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STR NPIC D/C SEGMENT 


> SPECIFICATION 
u co 
[wom aneaKooWn STRUCTURE ELEMENTSASKS WBS a|> ees ne 
ro) CODENO. |a 2 n 
z Ww uw 
al=ir 


NiNE NUMBER 
Li} 2{3[4[5]6) 


LINE 


Accomplish Prelim. Design of Commercial | 546215 Reserved 


Product Modifications 


Critical Design 446221 


Accomplish Detailed Design of CI 546224 Reserved 


Prepare Build-to Component Specs. and 546225 


Conduct Internal Design Reviews 


Prepare Build-to Component Specs. and 646221 


Conduct Internal Design Reviews 


Accomplish Critical Design of Commercial | 546226 Reserved 


Product Modifications 
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PROGRAM . 
RFP NO. 82-B-015 DATE: 
W NPIC D/C SEGMENT 
ORK BREAKDOWN STRUCTURE INDEX IC D/C S CGNTHAGENG: 9-24-82 
> SPECIFICATION 
i fn CONTRACT Ww 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ol>}, a 
Zo CODENO. | a1Z10 
ee als=}r 


tiNE NUMBER 
[1] 213[4[5]6| 


ITEM 


446231 


Development Reserved 


Accomplish Fab. of All Manufactured HW 546232 Reserved 


Accomplish Modif. of Commercial Products | 546233 Reserved 


Prepare As-built Component Specs. 546234 Reserved 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
> : WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
= 2 CODE NO. 


SPECIFICATION 
NUMBER 


CONTRACT 
LINE 
ITEM 


DES/DEV 
[MANUF | 
[TEST | 


Test 446241 D 


Prepare Hardware Test & TEMPEST 
Test Procedures 


546243 ) 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK B K NPIC D/C SEGMENT 


> 
Ww 
WORK BREAKDOWN STRUCTURE [Won eneaKoom sTUCTUREELEVENTSTASKS WBS a >] 
CODENO. |HIZ|u 
wi | tf 
OE=Ie 


uJ 
Zo 
az 
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SPECIFICATION 
NUMBER 


CONTRACT 
LINE 
ITEM 


SOW 
PARA. 


Test All HW at Component and CI Levels 546244 Reserved 


Prior to Intergration (incl. TEMPEST) 


Support Test and Verification 546245 


Support Test and Verification 646231 


Documentation 446251 


Prepare Equipment Operation and 546253 


Maintenance Manuals 


646232 


Prepare Equipment Operation and 
Maintenance Manuals 

Prepare Inputs to Segment/System 546254 
Operations and User Manuals 


Prepare Inputs to Segment/System 646233 


Operations and User Manuals 


Prepare Inputs to Training Manuals 546255 


PReDAEE Inputs to Training Manuals 646234 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:B-015 DATE. 
CONTRACT NO. 2-24-82 
SPECIFICATION 
w | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
29 CODE NO. 


NUMBER 
1 | 2][3f4[5]6) 


CI: Full Capability (BOC) 346202 


Prelim. Design 446212 Reserved 


546216 Reserved 


Accomplish Prelim. CI Design and Reqmts. 
Analysis and Allocation 


Prepare CI Specifications and Conduct 546217 Reserved 


Internal Design Reviews 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
Cc 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ONTRACT 
= 9 CODE NO. 


LINE 
112] 3]4]5]6) 


ee ce ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


NUMBER 


DES/DEV 
MANUF 
TEST 


Accomplish Prelim. Design of Commercial | 546218 


Product Modifications 


Reserved 


Critical Design 446222 Reserved 


Accomplish Detailed Design of CI 546227 


Reserved 


546228 


Reserved 


Prepare Build-to Component Specs. and 
Conduct Internal Design Reviews 


Accomplish Critical Design of Commercial | 546229 Reserved 


Product Modifications 


OT 


SPECIFICATION 


LYT 


PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT BPP NO a2 e018 
CONTRACT NO. 

clu: 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS wes ala, 
cODENO. JalZ|h 
uw Lu 
fay P= hae 


LINE 
NO. 
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SPECIFICATION 
NUMBER 


CONTRACT 
LINE 
ITEM 


Reserved 


Development 446232 


Reserved 


Accomplish Fab. of All Manufactured HW 546236 


Accomplish Mod. of Commercial Products 546237 Reserved 


Reserved 


Prepare As-built Component Specs. 546238 
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RFP NO. 82-B-015 
CONTRACT NO. 


PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
2 : WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
= 2 CODE NO. 


SPECIFICATION 


CONTRACT 
NUMBER 


LINE 
ITEM 


DES/DEV 
[MANUF _| 
TEST 


Test 446242 ) 0006 Reserved 


Prepare Hardware Test & TEMPEST 546246 ) 0006 


Test Procedures 


Reserved 
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641 


PROGRAM . 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-8-015 DeuE: 
CONTRACT NO. 2-24-82 


WORK BR 


ce 
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SPECIFICATION 
NUMBER 


CONTRACT 
LINE 


> 
WwW 
[_WonkeneaKoom STRUCTURE ELENENTSASKS WBS al> = 
CODENO. |oa 2/4 
Ww uw 
af=|F{ 


Test All HW at Component and CI Levels 546247 
Prior to Intergration (incl. TEMPEST) 


Reserved 


Support Test and Verification 546248 Reserved 


Documentation 446252 


Prepare Equipment Operation and 546256 


Maintenance Manuals 


Prepare Inputs to Segment/System 546257 Reserved 


Operations and User Manuals 


Prepare Inputs to Training Manuals 546258 Reserved 


Prepare Equipment Operation 646250 


and Maintenance Manuals 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
> ~] SPECIFICATION 
iss 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS a) =) eae 

CODENO. |A/Ziu 
uu Lit 
ray = 


HN NUMBER 
[1 |2]3[4[5]6 


ITEM 


Hardware Development (IOC) 247000 


Hardware Development Management 347100 


Hardware Development Management 447100 


Manage All Hardware Development 547100 


Manage All Hardware Development 647100 


Set and Maintain HW Design, Fab and 547101 Reserved 


Test Practices, Standards & Conventions 


Provide Inputs to Segment Devel. Plan 547102 Reserved 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STR NPIC D/C SEGMENT 
SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
CODE NO. 


NUMBER 
Li} 2]3fa[ [6] 


LINE 
NO. 


CI: Basic IWS (IOC) 347200 


Reserved 


Critical Design 447220 


Reserved 


Accomplish Detailed Design of CI 547220 


Reserved 


Prepare Build-to Component Specs. 547221 


and Conduct Internal Design Reviews 


547222 Reserved 


Accomplish Critical Design of Commercial 
Product Modifications 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT pe eeel2 DATE: 
hae CONTRACT NO. 2-24-82 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
CODE NO. 


LINE 
NO. 


[1 {2]3]4]5]6] 
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SPECIFICATION 
NUMBER 


447230 Reserved 


Development 


Accomplish Fab. of All Manufactured HW 547230 Reserved 


Reserved 


Accomplish Modif. of Commercial Products ] 547231 


Prepare As-built Component Specs. 547232 Reserved 
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€St 


> 
= ‘ WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ra} 5 b oe NUMBER 
5S CODENO. |G 412 INE 

Asie ITEM 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-018 Dare: 
CONTRACT NO. 2-24-82 


SPECIFICATION 


Test 447240 Y 0007 Reserved 


Prepare Hardware Test & TEMPEST 547240 D 0007 Reserved 


Test Procedures 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:8-015 DATE: 
CONTRACT NO. 2-24-82 


> SPECIFICATION 
ies 
w WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS wes 7a) ie Pa ara 
= 5 | _worcsneakoom srucrune cLeHENToTAsKS CODENO. {3]/2lx 
11 {2]3[4[5]6) oj=|F 


LINE NUMBER 
| a Test All HW at Component and CI Levels 547241 


Reserved 


ITEM 
Prior to Intergration (incl. TEMPEST) 


Support Test and Verification 547242 Reserved 


Documentation 447250 


Prepare Equipment Operation and 547250 


Maintenance Manuals 


Prepare Inputs to Segment/System 547251 Reserved 


Operations and User Manuals 


Prepare Inputs to Training Manuals 547252 Reserved 


Prepare Equipment Operations and 647212 


Maintenance Manuals 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
> SPECIFICATION 
wm 
. WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ala a CONTRACT. 

CODENO. [a}ls|n 
ta f Ww 
Oyster 


NE NUMBER 
[1 |273]4]5]6] 


LINE 
NO 


CI: Enhanced IWS — IOC 347201 


Reserved 


447221 


Critical Design 


Accomplish Detailed Design of CI 547223 Reserved 


Reserved 


Prepare Build-to Component Specs. 547224 


and Conduct Internal Design Reviews 


Reserved 


Accomplish Critical Design of Commercial { 547225 


Product Modifications 
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PROGRAM | 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B:015 pate 
CONTRACT NO. 2-24-82 
> SPECIFICAT 
w | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS Bla e| | SontaAer ai 
<= 9 CODENO. |a 2 wo 
WW Lu 
fay P= te 


cine NUMBER 
11 |273]4[5]e) 


Development 447231 


Accomplish Fab. of All Manufactured HW 547233 Reserved 


Accomplish Modif. of Commercial Products | 547234 Reserved 


Prepare As-built Component Specs. 547235 No Labor 


Prepare Mfg. Drawing Packages 647222 


9ST 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. £2:8-018 
CONTRACT NO. 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS CONTRACT sow 
Zo LINE PARA. 
< CODE NO. 
ss ITEM N 


11/2] 3]4[5]e] 2; 
447241 Y 0007 
547243 p 0007 Reserved 


SPECIFICATION 
NUMBER 


DES/DEV 
MANUF 
TEST 


Test 


Prepare Hardware Test & TEMPEST 
Test Procedures 


LST 


CSC SCA rroved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


8ST 


PROGRAM ; 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. §2:8-018 DATE: 
CONTRACT NO.__ 2-24-82 


LINE 


re) 
2 


> SPECIFICATION 
we 
[won aneaKooun STRUCTURE ELEMENTSTASES WBS ra > CONTRACT. NUMBER 
CODENO. [a|2{m] | LINE 
TT 2]3]415]6) ro) Kd a 
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547244 Reserved 


Test All HW at Component and CI Levels 
Prior to Integration (incl. TEMPEST) 


547245 


Support Test and Verification 


Support Test and Verification 647226 


Documentation 447251 


Prepare Equipment Operation and 547253 


Maintenance Manuals 


Prepare Inputs to Segment /System 547254 Reserved 


Operations and User Manuals 


547255 Reserved 


Prepare Inputs to Training Manuals 


Prepare Equipment Operations and 647227 


Maintenance Manuals 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCTURE INDE NPI EGMENT 
N STRUCTURE INDEX CD/CS CONTRACT NOS mck 554-50 


[_WonkeneaRoown STRUCTURE ELEMENTSTASS WBS NUMBER 


CODE NO. 
Sapana 


CI: Full Capability IWS - IOC 

Critical Design 

Accomplish Detailed Design of CI 
Accomplish Detailed Design of CI 

Prepare Build-to Component Specs. 

and Conduct Internal Design Reviews 
Prepare Build-to Component Specs. 

and Conduct Internal Design Reviews 
Accomplish Critical Design of Commercial 
Product Modifications 

Accomplish Critical Design of Commercial 
Product Modifications 


ce Oe Se eee ne le Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


see 


347202 


447222 


No Labor 


547226 


647230 


547227 No Labor 


647231 


No Labor 


547228 


6ST 


647232 


SPECIFICATION 


oot 


& Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 & 


PROGRAM | 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 828-018 mee 
CONTRACT NO. 2-24-82 
> SPECIFICATION 
w | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS S[Shel Leet Se 
=O CODENO. [a/Z/ a 
JjI2 wif <p 
Q,=}pr 


NE NUMBER 
1 {2[ 345 [6] 


447232 Reserved 


Development 


Reserved 


Accomplish Fab. of All Manufactured HW 


547236 


547237 Reserved 


Accomplish Modif. of Commercial Products 


Reserved 


Prepare As-built Component Specs. 547238 


Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


T9T 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT pee en Date: 
CONTRACT NO. _ 2-24.82 


; > 
w .| WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS al> CONTRACT oe 
=9 CODENO. falZ{a] | LINE 
1 {2T3TaT5[6) wIS}e) | Tem 


Test 447242 Reserved 


Reserved 


y 
547246 y 0007 


Prepare Hardware Test & TEMPEST 
Test Procedures 


cot 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK K NPIC D/C SEGMENT 


> SPECIFICATION 
os CONT 
Ww | won eneaxoomstructureevenenrsmases | WBS a =e eee 
=9 CODENO. {[3/Z1a 
BHO =) Ga 


LINE NUMBER 
| j Test All HW at Component and CI Levels 547247 


Reserved 


ITEM 
Prior to Integration (incl. TEMPEST) 


Support Test and Verification 547248 Reserved 


Documentation 447252 


Prepare Equipment Operation and 547256 


Maintenance Manuals 


Prepare Equipment Operation and 647242 


Maintenance Manuals 


Prepare Inputs to Segment/System 547257 


Operations and User Manuals 


Reserved 


Prepare Inputs to Training Manuals 547258 Reserved 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCT N NPIC D/C SEGMENT 


> SPECIFICATION 
us CON 
} Wom eAKooUN STRUCTURE LEMENTSTASKS WBS ola}. ote 
CODENO. |H/Z/% 
BHO O{=}F 


LINE NUMBER 
E 248000 


ee —C—CC;NCNCC___COApproved For Release 2007/09/07 : CIA-RDP84T00037RO000300050001-3 7 


on 


Hardware Development (FOC) 


Hardware Development Management 348100 


448100 


Hardware Development Management 


Manage All Hardware Development 548100 


648100 


Manage All Hardware Development 


648101 


Set and Maintain HW Design, Fab and 
Test Practices, Standards & Conventions 


Reserved 


Reserved 


Provide Inputs to Segment Devel. Plan 548102 


COT 
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RFP NO. 82-B-015 DATE: 
CONTRACT NO. 2-24-82 


CONTRACT SPECIFICATION 
LINE NUMBER 


WBS 
CODE NO. 


791 


( CI: Basic IWS - FOC 348200 

, Critical Design 448220 Reserved 
Accomplish Detailed Design of CI 548220 Reserved 
Prepare Build-to Component Specs. 548221 Reserved 
and Conduct Internal Design Reviews 
Accomplish Critical Design of Commercial | 548222 Reserved 
Product Modifications 


Pee ees eee ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 
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REP NO. 82-B-015 DATE: 
CONTRACT NO, 2-24-82 


WBS CONTRACT SPECIFICATION 
LINE NUMBER 
CODE NO. 


D Development 448230 Reserved 
Accomplish Fab. of All Manufactured HW 548230 Reserved 
Accomplish Modif. of Commercial Products | 548231 a Reserved 
Prepare As-built Component Specs. 548232 Reserved 


ee ee ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:8-015 Méous 
CONTRACT NO. 2-24-82 
SPECIFICATION 
w | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS CONTRACT OW NUMBER 
32 : ITEM : 


GHHDGR 
448240 ) 0008 
548240 ) 0008 
Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


DES/DEV 
MANUF 
TEST 


Test 


Reserved 


Prepare Hardware Test & TEMPEST 


Reserved 
Test Procedures 


991 


an 
® Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 @ 


PROGRAM 
5 : 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT BEE NO e280 DATE: 
CONTRACT NO. 2-24-82 


> SPECIFICATION 
uw CONT 
w [Wonk emeaKoown sTRUCTREELONENTSASKS wes al> BAGH sow NUMBER 
Zo CODENO. |al2 b LINE PARA. 
7? Tes) a NO. 


Reserved 


Reserved 


Reserved 


Reserved 


LOT 


Test All HW at Component and CI Levels 548241 

Prior to Integration (incl. TEMPEST) 

Support Test and Verification 548242 b 

Documentation 448250 

Prepare Equipment Operation and 548250 

Maintenance Manuals 

Prepare Inputs to Segment/System 548251 

Operations and User Manuals 

Prepare Inputs to Training Manuals 548252 

Prepare Equipment Operations and 648212 
Maintenance Manuals 
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PROGRAM 
-B-015 , 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-01 DATE: 
CONTRACT NO. 2-24-82 
SPECIFICATION 
: WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
2 CODE NO. 


NUMBER 
2 
[1 {2|3[4]5]6] 


ee ee ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


LINE 


CI: Enhanced IWS — FOC 348201 


448221 


Critical Design Reserved 


Reserved 


Accomplish Detailed Design of CI 548223 


Reserved 


548224 


Prepare Build-to Component Specs. 
and Conduct Internal Design Reviews 


Accomplish Critical Design of Commercial | 548225 


Product Modifications 


89oT 


69T 


@ Approved For Release 2007/09/07 . CIA-RDP84T00037R000300050001-3 Se 


PROGRAM ~ 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT REP NO. 826-016 DATE: 
CONTRACT NO. 2-24-82 
SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS wBs SOW 
CODE NO. 


NUMBER 
1 |2]3f4[ [6] 


LINE 
NO. 


Development 448231 Reserved 


Reserved 


Accomplish Fab. of All Manufactured HW 548233 


548234 Reserved 


Accomplish Modif. of Commercial Products 


548235 Reserved 


Prepare As-built Component Specs. 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-015 DA rE: 
CONTRACT NO. 2-24-82 
ae WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
z 9 CODE NO. 


ees Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


NUMBER 


DES/DEV 
[MANUF _ | 
[TEST | 


Test 448241 y 0008 Reserved 


Reserved 


Prepare Hardware Test & TEMPEST 
Test Procedures 


548243 ) 0008 


OLT 


SPECIFICATION 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 828-015 DATE: 
CONTRACT NO. 2-24-82 


SPECIFICATION 
NUMBER 


| won neacoonn STRUCTURE ELEMENTSTASKS WBS 


CODE NO. 
i {2]3[4[5[6 


Test All HW at Component and CI Levels 

Prior to Integration (incl. TEMPEST) 

Support Test and Verification 

Documentation 

Prepare Equipment Operation and 

Maintenance Manuals 

Prepare Inputs to Segment/System 

Operations and User Manuals 

Prepare Inputs to Training Manuals 

Prepare Equipment Operations and 
Maintenance Manuals 


ee ee ee eee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


he 


548244 Reserved 


548245 Reserved 


448251 


548253 


Reserved 


548254 


Reserved 


548255 


TLT 


648227 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-015 DATE: 
CONTRACT NO. 2-24-82 


> SPECIFICATION 
u Cc 
WORK BREAKDOWN STRUCTURE } wom aneaKoOWN STRUCTURE ELEMENTSASKS WBS al> = ONERBET 
CODE NO. B 2 % 
'1{2[3]4[s]e6] ay eS 


LINE NUMBER 
| CI: Full Capability IWS - FOC 348202 


ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


ns 


Critical Design 448222 


Accomplish Detailed Design of CI 548226 


Reserved 


Prepare Build-to Component Specs. 548227 


and Conduct Internal Design Reviews 


Reserved 


548228 


Accomplish Critical Design of Commercial 
Product Modifications 


Accomplish Critical Design of Commerical } 648232 


Product Modifications 


cLT 


& Approved For Release 2007/09/07 - GIA-RDP84T00037R000300050001-3 ea 


PROGRAM 

WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 828-015 DATE: 

CONTRACT NO. 2-24-82 

| au. CONTRACT 

w _| WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS =} 
=9 CODENO. Ja/Z]% 
a Zz [UF Lu 
fal P= ao 


LINE 
1 {2]/3/4[5]6) 


ee ee ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


NUMBER 


Development 448232 


Accomplish Fab. of All Manufactured HW 548236 


Reserved 


548237 


Accomplish Modif. of Commercial Products 


548238 Reserved 


Prepare As-built Component Specs. 


eT 


SPECIFICATION 


VL 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82:B-018 pore 
CONTRACT NO. 2-24-82 
SPECIFICATION 
ae WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
= 9 CODE NO. 


NUMBER 
112] 3]4[ 56) 


DES/DEV 


Test 448242 Reserved 


Reserved 


Prepare Hardware Test & TEMPEST 548246 


Test Procedures 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-015 DATE: 
CONTRACT NO. 2-24-82 


SPECIFICATION 
NUMBER 


[Won eneaKooM STRUCTURE LEMENTSTASKS WBS 


CODE NO. 
BHEOES 


Test All HW at Component and CI Levels 

Prior to Integration (incl. TEMPEST) 

Support Test and Verification 

Documentation 

Prepare Equipment Operation and 

Maintenance Manuals 

Prepare Inputs to Segment/System 

Operations and User Manuals 

Prepare Inputs to Training Manuals 

Prepare Equipment Operations and 
Maintenance Manuals 


ee eee ee ee ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


tg 


548247 


Reserved 


548248 


Reserved 


448252 


548256 


Reserved 


548257 


Reserved 


548258 


SLT 


648242 


9LT 


LINE 
NO 


Ee ae aay ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCT N NPIC D/C SEGMENT 
: WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS 
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PROGRAM 


SPECIFICATION 
NUMBER 


CONTRACT 
LINE 
ITEM 


WBS 
CODE NO. 


249000 


MANUF 
TEST 


Automated Data Processing Equipment 
(ADPE) Hardware and Software 


Procurement 349100 


449100 


Management 


Management 549100 


649100 


Manage All ADPE Procurement Activities 
- BOC 
Manage All ADPE Procurement Activities 
~ IOc 
Provide & Enforce All Procurement 
Practices, Standards & Conventions 
- BOC 
Provide & Enforce All Procurement 
' Practices, Standards & Conventions 
~- I0c 


649101 


649103 


649104 


& Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


PROGRAM 


WORK BREAKDOWN STRUCTURE INDEX 


WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS 
=0 
a Zz 


a es A OOPOVeEd For Release 2007/09/07 : CIA-RDP84T00037RO000300050001-3 


NPIC D/C SEGMENT 


CONTRACT 
LINE 
ITEM 


DES/DEV 


Procure ADPE (Include Labor Plus the 
Actual Equipment & Product Costs) 


Procure Commercial CPCI's 549101 


Project Labor to Support Procurement 649106 
- BOC 

Project Labor to Support Procurement 
~ IOC 

Project Labor to Support Procurement 
- FOC 

Procurement - BOC 


649107 


649108 Reserved 


649109 


Procurement - IOC 649110 


LLI 


Procure Commercial CI's 549102 


Project Labor to Support Procurement 649112 
- BOC 
Project Labor to Support Procurement 


- I0c 


649113 


RFP NO. 82-B-015 
CONTRACT NO. 


SPECIFICATION 
NUMBER 


@ Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 : & 


‘ {PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
SPECIFICATION | 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
= 9 CODE NO. 


NUMBER 
1112] 3]4[5]6) 


a es |\)OPOVeEd For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


Procure -— BOC 649115 


Procure — IOC 649116 


Test 349200 


Accomplish Acceptance Testing of 449200 Reserved 


Commercial ADPE 


549200 Reserved 


Acceptance Test Commercial CPCI's — BOC 


BLT 
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| PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82.B-018 DATE: 
CONTRACT NO. 2-24-82 
SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS CONTRACT sow 
CODE NO. 


9 LINE PARA. NUMBER 
11 2|3[4[ 56) 


ee a es Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


DES/DEV 
MANUF 
TEST 


Acceptance Test Commercial CI's 549201 ) 0009 Reserved 


6ZT 


O8T 


WORK BREAKDOWN STRUCTURE INDEX 


w 
Zo 
a Zz 


BHEOEE 
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GFE 


Install & Checkout GFE 


Install & Checkout GFE 


Install & Checkout GFE ~ BOC 


Provide GFE Maintenance 


Provide GFE Maintenance 


Provide GFE Maintenance - BOC 


Provide GFE Maintenance - FOC 


epee ee, A\OOCOVeEd For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


PROGRAM 
RFP NO. 82-B-015 DATE: 
NPIC D/C SEGMENT 

alu: 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS Q 2], 
CODE NO. 7) = Ww 
Ww uw 
aj=i[e 


SPECIFICATION 
NUMBER 


CONTRACT 
LINE 


349300 


449300 


549300 


These GFE 
installation/checkout 
costs were 
erroneously budgeted 
under WBS 549301, 
this page. 


649300 


449301 


549301 


649301 


649303 
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SPECIFICATION 
WBS ree iad NUMBER 


Test and Verification - BOC 241000 
Test & Verification Management 341010 
Test & Verification Management 441010 
Test & Verification Management 541010 


Provide Mgm't. of Segment Test 641010 
Activities - BOC 


Prepare Test Plans - BOC 641011 


Prepare Test Procedures ~ BOC 641012 


T8T 


Prepare Test Plan for GFE Equipment 641013 
feet Susuaee 341020 
Test Support 441020 
Test Support 541020 


Provide Necessary Software to Support 641020 
Integrated Testing - BOC 


ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STR RE EX NPIC D/C SEGMENT 
SPECIFICATION | 
; WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
CODE NO. 


NUMBER 
1 {2|3]4]5]6] 


ne ee ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


LINE 
NO 


Provide Necessary Hardware to Support 641021 


Integrated Testing — BOC 


Provide Necessary Data to Support 641022 


Integrated Testing - BOC 


Integration Test 341030 


Integration Test 441030 


Integration Test 541030 


Accomplish Inter-CI Testing - BOC 641030 


z8T 


Accomplish Inter-CPCI Testing - BOC 641031 


Accomplish Integrated CPCI/CI Testing 641032 
- BOC 


Provide Integration Test Reports - BOC 


641033 


é Approved For Release 2007/09/07 . CIA-RDP84T00037R000300050001-3 @ 


PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
als 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ro 
Zo CODENO. JalZ|& 
oz uJ va) 
Olefe 


es a ee eee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


CONTRACT 
LINE 


NUMBER 


Factory Preship Test 341040 


Factory Preship Test 441040 


Factory Preship Test 541040 


Perform Formal Preship Test - BOC 641040 


Provide Preship Test Report - BOC 641041 


est 


SPECIFICATION 
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PROGRAM 


WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


SPECIFICATION 


WORK BREAKDOWN STRUCTURE [Wonk aneaKoowsravcun cLeWENTSTASKS | WBS NUMBER 


Ww 
=o CODE NO. 
wal Z 
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Test and Verification ~ I0C 241100 


341110 


Test & Verification Management 


Test & Verification Management 441110 


541110 


Test & Verification Management 


Provide Mgm't. of Segment Test 641110 


Activities - I0C 


Prepare Test Plans - I0C 641111 


641112 


Prepare Test Procedures - I0C 


v8T 


Prepare Test Plan for GFE Equipment 641113 
- IOc 


Test Support 


341120 


Test Support 441120 


Test Support 541120 


641120 


Provide Necessary Software to Support 
Integrated Testing - I0c 
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PROGRAM 


WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS wBs 
CODE NO. 
1 {273[4[5]6] 


en AOOPOVEd For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


SPECIFICATION 
NUMBER 


LINE 
NO. 


Provide Necessary Hardware to Support 
Integrated Testing ~ IOC 


Provide Necessary Data to Support 641122 


Integrated Testing - I0c 


Integration Test 341130 


Integration Test 441130 


Integration Test 541130 


Accomplish Inter-CI Testing ~ IOC 641130 


Sst 


Accomplish Inter-CPCI Testing - IOC 641131 


Accomplish Integrated CPCI/CI Testing 641132 
- I0c 


Provide Integration Test Reports - I0C 


641133 


@ Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 & 


PROGRAM ; 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
; WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
2) CODE NO. 


z 
11 {273]4] 5] 6 


ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


NUMBER 


LINE 


Factory Preship Test 341140 


Factory Preship Test 441140 


Factory Preship Test 541140 


Perform Formal Preship Test - I0C 641140 


Provide Preship Test Report — I0C 641141 


98T 


SPECIFICATION 


LET 


ww 
=o 
32 


WORK BREAKDOWN STRUCTURE INDEX 


[won eneaKoowsravcTune LEMENTSTASKS | WBS 
CODE NO. 


Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 & 


PROGRAM 
NPIC D/C SEGMENT 


SPECIFICATION 
NUMBER 


Test and Verification - FOC 241200 


341210 


Test & Verification Management 


Test & Verification Management 441210 


Test & Verification Management 541210 


Provide Mgm't. of Segment Test 641210 


Activities - FOC 


Reserved 


Prepare Test Plans - FOC 641211 


Reserved 


641212 


Prepare Test Procedures - FOC 


Reserved 


Test Support 341220 


Reserved 


441220 


Test Support 


Reserved 


Test Support 541220 


Reserved 


Provide Necessary Software to Support 641220 


Integrated Testing - FOC 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
SPECIFICATION 
Ww WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
29 ° CODE NO. 


NUMBER 
1 {2[3]4[5]6] 
641221 


ee Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 7 


Provide Necessary Hardware to Support 
Integrated Testing - FOC 


Provide Necessary Hardware to Support 641222 Reserved 


Integrated Testing 


Reserved 


Integration Test - FOC 341230 


Integration Test 441230 Reserved 


Reserved 


Integration Test 541230 


Accomplish Inter-CI Testing 641230 Reserved 


gsi 


Accomplish Inter-CPCI Testing 641231 Reserved 


Accomplish Integrated CPCI/CI Testing 641232 Reserved 


Reserved 


Provide Integration Test Reports 641233 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-015 
CONTRACT NO. 


[Wonk enearoow STRUCTURE LEMENTSTASS WBS 


CODE NO. 
= DETTE 
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SPECIFICATION 
NUMBER 


wo. 


Factory Preship Test - FOC "341240 


441240 


Factory Preship Test 


Factory Preship Test 541240 


641240 


Perform Formal Preship Test 


68T 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKD T NPIC D/C SEGMENT ; 


> SPECIFICATION 
uw CONTRA 
wi WORK BREAKDOWN STRUCTURE | Wome oneAROOMVSTRUCTUREELENENTSTASKS | wes a) He} | cine os NUMBER 
ae) E NO. 
zg CODENO. 1h 2(21 | item 
[2|3]415]6 | o}2=|F 


241300 


341310 


441310 


541310 


641310 


341320 


441320 


06T 


541320 


641320 


641321 


Installation, Checkout and Test - BOC 
Install., Checkout & Test Management 
Install., Checkout & Test Management 
Install., Checkout & Test Management 
Provide Management of Installation and 
Checkout Activities - BOC 

Facility Planning - BOC 

Facility Planning 

Facility Planning 

Provide Facility Interface 
Drawings/Requirements (IDRs) — BOC 
Provide Facility Planning - BOC 
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WORK BREAKDOWN STRUCTURE INDEX 


: WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
9 CODE NO. 


es AOOPOVeEd For Release 2007/09/07 : CAA-RDP84T00037RO00300050001-3 _—“‘“‘i‘i‘i‘iséisS 


SPECIFICATION 
NUMBER 


LINE 


Installation & Checkout - BOC 341330 


Installation & Checkout 


441330 


Installation & Checkout 541330 


Prepare Segment Shipping Plan 641330 


Prepare Segment Installation Plan 641331 


Provide for Shipment, Installation 641332 


and Checkout of All Segment Items 


641333 


Accomplish Segment Integration and 
Transition to Operational Status 


T6T 


Site Segment Test -— BOC 341340 


Site Segment Test 441340 


Site Segment Test 541340 


Perform Formal Site Segment Test 641340 
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RFP NO. 82-B-015 DATE: 
CONTRACT NO. 2-24-82 
CONTRACT SPECIFICATION 


LINE NUMBER 
ITEM 


PROGRAM 


WORK BREAKDOWN STRUCTURE INDEX NPItC D/C SEGMENT 


we, WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
< 9 CODE NO. 
14 2]3[4]5]6] 


Provide Site Segment Test Report 641341 
Site Inter-Segment Demos 
Site Inter-Segment Demos 
Site Inter-Segment Demos | 
| Contribute to System Test Plan and Test 
Report to be Prepared by the SI - BOC 
{ Participate in On-Site System Testing 
~ BOC 
Inter-Program Demos 
Inter-Program Demos 
Inter-Program Demos 
{ Provide Input to Inter-Program 
Demonstration Plan to be Prepared 
by the SI - BOC 
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DES/DEV 
MANUF 
TEST 


341350 


441350 


541350 


641350 


641351 


341360 


4 
4 
) 


c6T 


441360 


541360 


641360 
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WORK BREAKDOWN STRUCTURE INDEX 


SPECIFICATION 


> 
w . | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ma CONTRACT 
= copeno. ISlZiz] | LINE NUMBER 
ee bed sr ITEM 
Ol=I[e 
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Support Program Demos - BOC 


c6T 
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WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 828-045 DATE: 
CONTRACT NO. 2-24-82 


CONTRACT 
LINE 
ITEM 


NUMBER 


we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
= 9 CODE NO. 
1} 2{3]4]5ye) 


Installation, Checkout and Test - I0C 241400 
Install., Checkout & Test Management 
Install., Checkout & Test Management 
Install., Checkout & Test Management 
Provide Management of Installation and 
Checkout Activities 

| Provide Test Plan 
Facility Planning - IOC 
Facility Planning 
Facility Planning 

i Provide Facility Interface 
Drawings/Requirements (IDRs) 
Provide Facility Planning 
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341410 


441410 
541410 


641410 


641411 


341420 


J 
< 
}, 


761 


441420 
541420 
641420 


641421 


SPECIFICATION 
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RFP NO. 82- 
CONTRACT 


PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
ff 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS fa 
Zo CODENO. |o 
a Zz a 


341430 


CONTRACT 
LINE 


Installation & Checkout - IOC 


Installation & Checkout 441430 


Installation & Checkout 541430 


Prepare Segment Shipping Plan 641430 


Prepare Segment Installation Plan 641431 


Provide for Shipment, Installation 641432 


and Checkout of All Segment Items 


Accomplish Segment Integration and 641433 


Transition to Operational Status 


Sé6T 


Site Segment Test —- IOC 341440 


Site Segment Test 441440 


541440 


Site Segment Test 


641440 


Perform Formal Site Segment Test 


i 
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RFP NO. 82-8-015 DATE: 
CONTRACT NO. 2-24-82 


PROGRAM 


WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


> 
SPECIFI 
w .{| WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS a5 CONTRACT MONEE 
uj | Nor enemoomsrucUREELONEMSTASKS CODENO. Ja}Z|a)| | LINE 
BHHOEo ray el Co ae oa 


641441 


341450 


441450 


541450 


641450 


641451 


341460 


441460 


541460 


641460 


Provide ei fer, Seemene Test Report 

Site Inter-Segment Demos — IOC 

Site Inter-Segment Demos 

Site Inter-Segment Demos 

Contribute to System Test Plan and Test 
Report to be Prepared by the SI 
Participate in Gneoate System Testing. 
Inter-Program Demos - IOC 
Inter-—Program Denes 
Inter-Program Demos 

Provide Input to Inter-Program 
Demonstration Plan to be Prepared 

by the SI 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82.8-016 DATE: 
CONTRACT NO. 2-24-82 
SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS Far CONTRACT 
CODE NO. 


LINE NUMBER 
1 {2]3/4]5]6] 


MANUF 
TEST 


ITEM 


DES/DEV 


Support Program Demos 
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86T 


Installation, Checkout and Test - FOC 


Install., Checkout & Test Management 
Install., Checkout & Test Management 
Install., Checkout & Test Management 


Provide Management of Installation and 
Checkout Activities - FOC 


Facility Planning - FOC 
Facility Planning 
Facility Planning 


Provide Facility Interface 
Drawings/Requirements (IDRs) 


Provide Facility Planning 


341510 
441510 
541510 


641510 


341520 
441520 
541520 


641520 


641521 


REP NO. 82-B-015 
CONTRACT NO. 


SPECIFICATION 
CONTRACT 
LINE NUMBER 


ITEM 


Reserved 


Reserved 


Reserved 


Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


66T 


& Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 & 


PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 


> SPECIFICATION 
uw CONT 
; [wore anearoown sraucune eeMENTSTASKS | WBS ola], as ae 
CODENO. |A1Z1o 
@naeoos a}eir 


LINE NUMBER 
Installation & Checkout -— FOC 341530 
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oe 


Installation & Checkout 441530 


Installation & Checkout 541530 


Prepare Segment Shipping Plan 641530 


Prepare Segment Installation Plan 641531 


Provide for Shipment, Installation 641532 


and Checkout of All Segment Items 


Accomplish Segment Integration and 641533 


Transition to Operational Status 


Site Segment Test — FOC 341540 


Site Segment Test 441540 


Site Segment Test 541540 


Perform Formal Site Segment Test 641540 
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RFP NO. 82-B-015 
CONTRACT NO. 


WBS ea 
CODE NO. 


Provide Site Segment Test Report 641541 
Site Inter-Segment Demos - FOC 341550 
Site Inter-Segment Demos 441550 
Site Inter-Segment Demos 541550 


Contribute to System Test Plan and Test | 641550 
Report to be Prepared by the SI 


Participate in On-Site System Testing 641551 . 


Inter-Program Demos - FOC 341560 
Inter-Program Demos 441560 
Inter-Program Demos 541560 
Provide Input to Inter-Program 641560 


Demonstration Plan to be Prepared 
by the SI 


f Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


© Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 @ 


PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 828-015 DATE: 
CONTRACT NO. 2-24-82 
SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS CONTRACT 
CODE NO. 


RE NUMBER 
HESS 


ITEM 


DES/DEV 
MANUF _ 
[TEST | 


Support Program Demos 


Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


C07 


WORK BREAKDOWN STRUCTURE INDEX 


wi WORK 
Zo 
ijoZ 
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SPECIFICATION 
NUMBER 


BREAKDOWN STRUCTURE [Wome aReaKOONNSTRUCTUREELEMENTSTASKS | WBS 
CODE NO. 


241600 


Development and Test Facility 


Devel. & Test Facility Management 341610 


Devel. & Test Facility Management 441610 


Devel. & Test Facility Management 541610 


Provide Mgmnt., Planning & Control 641610 
of Facilities Req'd. for Analysis, 
Human Eng'g., Devel., Test and Integr. 


of All Segment Software & Hardware - BOC 


Provide Mgmnt., Planning & Control 641611 
of Facilities Req! d. for Analysis, 
Human Eng'g., Devel., Test and Integr. 


of All Segment Software & Hardware - I0C 


Reserved 


Provide Mgmnt., Planning & Control 641612 
of Facilities Req'd. for Analysis, 
Human Eng'g., Devel., Test and Integr. 


of All Segment Software & Hardware ~ FOC 


Devel. & Test Facility Services 341620 


Devel. & Test Facility Services 441620 


541620 


Devel. & Test Facility Services 


Devel. Necessary Software Tools, Library | 641620 
Support, etc. for Devel. & Test 


Facility - BOC 


Devel. Necessary Software Tools, Library] 641621 


for Devel. & Test Facil-I0C 
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SPECIFICATION 
c 
WBS conraacr | NUMBER 
E NO. 
eee ITEM 


Develop Necessary Test Tools, etc. 641622 
for Devel. & Test Facility - BOC 


Develop Necessary Test Tools, etc. 641623 
for Devel. & Test Facility -— IOC 


Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 


& Approved For Release 2007/09/07 : CIA-RDP84T00037R000300050001-3 & 


WORK BREAKDOWN STRUCTURE INDEX 


> 
iL 
w .| WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS ol>} 
z=9 CODENO. |3/2|% 
1 j2i3/atsie) oj2]F 


SPECIFICATION 


CONTRACT NUMBER 


LINE 


341630 


Equipment 


Equipment 441630 


541630 


Equipment 


Provide ADPE Capable of Supporting 641630 


the Devel. & Test Facility - BOC 


Provide ADPE Capable of Supporting 641631 


the Devel. & Test Facility - IOC 


341640 


Operations & Maintenance 


Operations & Maintenance 441640 


541640 


Operations & Maintenance 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAK NPIC D/C SEGMENT 
RK BREAKDOWN STRUCTURE INDEX C D/C SEG CMR RACURG: 9-04-82 
SPECIFICATION 
CONTRACT 
; WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS Wes es . 


Ne NUMBER 
BHHORe 


DES/DEV 
|MANUF_| 
[TEST _| 


Operate the Devel. & Test Facility -— BOC | 641640 


Operate the Devel. & Test Facility - IOC | 641641 


Maintain the Devel. & Test Facility - BOC| 641643 


Maintain the Devel. & Test Facility — IOC] 641644 
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PROGRAM 
-B-015 : 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82.8-0 Pete 
CONTRACT NO. 2-24-82 
SPECIFICATION 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
CODE NO. 


NUMBER 
[1 }2}3{4[ 5/6] 


Subcontractor Devel. & Test Facilities 341650 


Subcontractor Devel. & Test Facilities 441650 


Provide Management, Planning and Control | 541650 


of Facilities 


641650 


Provide Management, Planning and Control 
of Facilities — BOC 


Provide Management, Planning and Control | 641651 


of Facilities - I0C 


Reserved 


Reserved 


Provide Management, Planning and Control | 641652 


of Facilities - FOC 


Reserved 


Services 541651 


Reserved 


Services — BOC 641653 


Reserved 


641654 


Services - IOC 
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PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN NPIC D/C SEGMENT 
OWN STRUCTURE INDEX IC D/C SEGME CARTHAGE ND: 9-24-82 
SPECIFICATION 
we. WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
2 CODE NO. 


NUMBER 
1 f2{3[a[s|e) 


Services - FOC 641655 


Equipment 541652 


Equipment — BOC 641656 Reserved 


Equipment - IOC 641657 Reserved 


Equipment — FOC 641658 Reserved 


541653 


Operations & Maintenance Reserved 


Operate Subcontr. Devel. & Test Facil. 641659 Reserved 
- BOC 
Operate Subcontr. Devel. & Test Facil. 
~ IOc 
Operate Subcontr. Devel. & Test Facil. 
- FOC 


Maintain Subcontr. Devel. & Test — BOC 


64165A 


Reserved 


64165B Reserved 


64165C 


Reserved 


64165D 


Maintain Subcontr. Devel. & Test — IOC Reserved 


64165E 


Maintain Subcontr. Devel. & Test - FOC Reserved 
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802 


vy 
= 
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WORK BREAKDOWN STRUCTURE INDEX 


WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS 


oe) 
2 
HHHOES 


Training 


Training Management 


Training Management 


Training Management 


PROGRAM 


Manage All Training Activities - BOC 
Manage All Training Activities - IOC 
Manage All Training Activities - FOC 
Provide Segment Training Plan — BOC 


Provide Segment Training Plan - I0C 
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NPIC D/C SEGMENT 


WBS 
CODE NO. 


241700 
341710 
441710 
541710 
641710 
641711 
641712 
641713 


641714 
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RFP NO. 82-B-015 DATE: 
CONTRACT NO. 2-24-82 


CONTRACT SOW ao 
LINE PARA. 


NO. 
i 


602 


PROGRAM 
RFP NO. 82-B-015 DATE: 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
> 
Wy Fu 

. a) =) 
9 CODENO. |1Z/a 
11} 2]3/4]5]6] oj2|F 


WORK 
io) 


LINE 
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SPECIFICATION 
NUMBER 


CONTRACT 
LINE 


BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 


User Training 341720 


User Training 441720 


541720 


User Training 


Accept Other 641720 


Prepare User 


Segment Inputs and 
Training Materials - BOC 


Accept Other Segment Inputs and 641721 


Prepare User Training Materials - I0C 


641722 


Accept Other Segment Inputs and 
Prepare User Training Materials - FOC 


Train System Users and Gov't 641723 


Instructors -— BOC 


Train System Users and Gov't 641724 


Instructors ~ IOC 


Train System Users and Gov't 641725 


Instructors — FOC 
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PROGRAM 
RFP NO. 82-B-015 
wo NP E NT 
RK BREAKDOWN STRUCTURE INDEX IC D/C SEGME CONTRACT NO. 
WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS 
CODE NO. 


SPECIFICATION 
NUMBER 


Operator Training 341730 


Operator Training 441730 


Operator Training 541730 


Prepare and Deliver Operator Training 641730 


Materials - BOC 


Prepare and Deliver Operator Training 641731 


Materials -— IOC 


641732 


Prepare and Deliver Operator Training 
Materials - FOC 


Train Segment and System Operators and 641733 


Management Personnel - BOC 


Train Segment and System Operators and 641734 


Management Personnel — I0C 


Train Segment and System Operators and 641735 


Management Personnel — FOC 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
if 
we, WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS fay 
Zo CODENO. |o@ 
wd Z 5 
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SPECIFICATION 
NUMBER 


CONTRACT 
LINE 


Maintenance Training 341740 


Maintenance Training 441740 


Maintenance Training 541740 


Prepare and Deliver Maintenance 641740 


Training Materials - BOC 


641741 


Prepare and Deliver Maintenance 
Training Materials - I0C 


Prepare and Deliver Maintenance 641742 


Training Materials - FOC 


Train All Segment Maintenance Personnel | 641743 
- BOC 
Train All Segment Maintenance Personnel 
- I0c 
Train All Segment Maintenance Personnel 


~ FOC 


641744 


641745 
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PROGRAM 
-B-015 
NPIC D/C SEGMENT RFP NO. 82:B-0 DATE: 
CONTRACT NO. _ 2-24-82 


SPECIFICATION 
NUMBER 


| Wome aReAKDOHNSTRUCTUREELENENTSTASKS WBS 
CODE NO. 


Operations & Maintenace (O&M) 241800 


O & M Management 341810 


O & M Management 441810 


Provide 0 & M Project Management 541810 


641810 


Provide 0 & M Project Management - BOC 


Provide 0 & M Project Management - IOC 641811 


641812 


Provide 0 & M Project Management — FOC 


Provide 0 & M Project Control 541811 


Provide 0 & M Project Control - BOC 641813 


Provide 0 & M Project Control - I0C 641814 


Reserved 


Provide 0 & M Project Control - FOC 641815 


Spares 341820 


441820 


Spares 


541820 


Spares 


Provide Spares Planning - BOC 641820 


Provide Spares Planning -— IOC 641821 


Provide Spares Planning - FOC 641822 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT 
ala 
w WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS al>| 
=o CODENO. JalZ|a 
a Zz w uid 
Ol=te 
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CONTRACT 
LINE 
ITEM 


NUMBER 


Software Maintenance 341830 


Software Maintenance 441830 


System Engineering 541830 


System Engineering - BOC 641830 


Software Management 541831 


Software Management —- I0C 


641834 


€1Z 


SPECIFICATION | 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82-B-015 DATE: 
CONTRACT NO. 2-24-82 

WORK BREAKDOWN STRUCTURE } won anencoounstRUCTUREELEMENTSTASKS | WBS 


an CONTRA? SPECIFICATION | 
CODENO. |alZ1 
BHEOE o}2|F 


LINE NUMBER 
; 541832 
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ae 


Problem Analysis, Error Correction and 
Update Documentation 


Problem Analysis, Error Correction and 641836 


Update Documentation - BOC 


Problem Analysis, Error Correction and 641837 


Update Documentation - IOC 


Problem Analysis, Error Correction and 641838 


Update Documentation — FOC 


Test 541833 


These test charges 
were erroneously 
budgeted under 
WBS 541832. 


641839 


Test Software Changes - BOC 


VIZ 


Test Software Changes - IOC 64183A 


Test Software Changes - FOC 64183B 


541834 


Maintain Commercial Software Products No Labor 


Maintain Commercial Software Products 64183C 
- BOC 
Maintain Commercial Software Products 


~ I0c 


64183D 


eo 


_ 
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PROGRAM 
RFP NO. 82-B-015 
WORK BREAKDOWN STR EIN NPIC D/C SEGMENT 


SOW SPECIFICATION 
we WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS WBS PARA NUMBER 
= 9 CODE NO. ; 
[1 {2]3]4[5]6| 


NO. 


Maintain Commercial Software Products 64183E 
-~ FOC 


Hardware Maintenance 


341840 


Hardware Maintenance 441840 


~~ «Me KOK 


Problem Analysis, Error Correction 541840 


and Update Documentation — BOC 


Problem Analysis, Error Correction 641840 


and Update Documentation — IOC 


641841 


Problem Analysis, Error Correction 
and Update Documentation - FOC 


641842 


Problem Analysis, Error Correction 
and Update Documentation 


Maintain Commercial Hardware 541841 


Maintain Commercial Hardware — BOC 641843 


Maintain Commercial Hardware - IOC 641844 


641845 


Maintain Commercial Hardware - FOC 
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PROGRAM 
WORK BREAKDOWN STRUCTURE INDEX NPIC D/C SEGMENT RFP NO. 82.8-015 DANE: 
CONTRACT NO. 2-24-82 
> | SPECIFICATION 

w | WORK BREAKDOWN STRUCTURE ELEMENTS/TASKS wes al> PONEBACT sow NUMBER 
Zo CODENO. Ja}Z}a) | LINE FART 
az ; wii 

fat P= 


21314] 516] Ne: 


Travel and Living 341870 


Travel and Living 441870 


Travel and Living 541870 


Provide Travel and Living Expenses 
for 0 & M Personnel - BOC 


641870 


Provide Travel and Living Expenses 
for 0 & M Personnel - IOC 


641871 


9T? 
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